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- OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, January 23, 1969 


The meeting was called to order by 
Chairman Rosa at 7:30 p.m. 


ROLL CALL 


Present: Mrs. Hager, Messrs. Rosa, 
Eschbach, Griffin, Hilley, Ramey, Reynolds 
and Russell, 


Absent: None. 


Guests in Attendance: Herbert H, Streu- 
kens, M.A.I., Al West, Project Representa- 
tive of the Regional HUD Office; Thomas 
MacClure, Dean of Special Projects and 
College Services, LCC; Bruce King, At- 
torney for Redevelopment Department; 
Thomas Kubanek, Urban Renewal Planner ; 
Gerald Medler, Sam Clay, Harold Burnett, 
Ray Padgett, Arthur Richardson, Redevel- 
opment Department, Lloyd Moles, The State 
Journal. 


Mrs. Hager made a motion to approve the 
minutes of the December 19, 1968 meeting. 
Supported by Mr. Griffin. Motion earried 
unanimously, 


REPORT OF COMMITTEE 


Mr. Hilley, Real Estate Appraisal Com- 
mittee Chairman, reported that a meeting 
was held January 16, 1969 for the purpose 
of considering a review appraiser. His 
function would be to review the first and 
second appraisals for Project No. 2, Mich. 
R-144, 


Mr, Herbert Streukens, a highly qualified 
and respected appraiser (by other ap- 
praisers and real estate firms) in the com- 
munity submitted a proposal and the com- 
mittee recommended that he be approved, 
based on his (1) high qualifications, (2) 
ability to appraise, (3) his past perform- 
ance, (4) an appraiser from the community. 
The fee is $150.00 per day or $20.00 an 
hour, if less than a full day. The contract 
fee is designated on per diem basis. The 
maximum amount is not to exceed $16,000, 
to be concurred in by the Department of 
Housing and Urban Development. 


A motion was made by Mr. Ramey to 
recommend that the committee report be 
accepted by the Board. Supported by Mrs. 
Hager. Motion carried unanimously. 


Mr. Streukens was present to answer 
any questions regarding his experience and 
qualifications. 


Mr. Ramey made a motion that the 
Board recommend to City Council that the 
Mayor and City Clerk be authorized to 
sign a contract with Mr. Herbert H. Streu- 
kens as a Review Appraiser and consultant 
on a fee basis, The fee is to be on a per 
diem basis, as recommended in the Real 
Estate Committee’s Report. Supported by 
Mrs. Hager. Motion carried unanimously. 


REPORT OF OFFICERS 


None, 


REPORT OF DIRECTOR 


a. Lansing Area Redevelopment Com- 
pany—The Director, Mr. King and repre- 
sentatives of LARC met in the Mayor’s 
Office, Thursday, January 16, 1969, and 
were informed that LARC has obtained 
their short-term financing; however, they 
are still negotiating, but optimistic regard- 
ing the remainder of the financial arrange- 
ments, 


b. Michigan Dental Association — The 
Public Hearing was held January 6, 1969 
with Mr. Snow, Executive Director of 
Michigan Dental Association and their At- 
torney present. There was no opposition, 
thus, making it possible to sign the con- 
tract for sale of land and submit final 
construction plans. The tentative date for 
start of construction is April, 1969. 


ec. Hubbard Associates —- Since the dead- 
line for the ninety (90) day extension to 
the contract for sale of land is February 1, 
1969, the Director met with Mr, Jarvis 
Schmidt and Mr. George Banta of Hubbard 
Associates. Mr. Schmidt explained that 
they were unable to obtain financing; 
therefore, they were requesting termination 
of the contract and return of their deposit. 
Mr. Zimmerman stated to them that it 
would be necessary for Hubbard Associates 
to submit their request in writing to the 
Redevelopment Department so that he could 
present it to the Redevelopment Board for 
their recommendation. The Board mem- 
bers expressed the desire that Hubbard 
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Associates show further proof that they 
have exhausted all possibilities of obtain- 
ing financing. Mr. King, Attorney, has re- 
viewed the contract for sale of land and 
in referring to Section 702, Page 2 of the 
Contract. indicated to the Board that this 
clause is in the contract so that the con- 
tract may be terminated if there is default 
on the part of the other party; however, 
there has been no cause for default on the 
part of the City. The Developer did sub- 
mit preliminary construction plans and 
this could make the contract binding. 


Mr, Zimmerman stated that he investi- 
gated the financing market. He was told 
by Travelers Insurance of Detroit that they 
would not finance unless there is a guar- 
antee of AAA-Tenants. Capitol Savings 
and Loan dees not secure the amount re- 
quired, they usually reserve financing for 
residential loans. American Bank and 
Trust replied in the same manner. 


Mr. King and the Director stated that 
justification would be required and the 
HUD approval would be required in order 
to return the deposit, which is an amount 
of $6,120; it is anticipated that HUD would 
challenge the refunding of a deposit. Mr. 
West verified that refunding of a deposit 
would be challenged. 


Mr. Eschbach made a motion to recom- 
mend to City Council to terminate the con- 
tract between Hubbard Associates and the 
City of Lansing. Supported by Mr. Griffin. 
Motion carried unanimously. 


Mr. Reynolds made a motion to recom- 
mend to City Council that the deposit be 
returned, subject to showing justification 
that they have exhausted all possibilities 
of financing. Supported by Mr. Russell. 


Mrs. Hager voiced opposition, stating 
that when you enter into a contract you 
forfeit the deposit; therefore, she would 
like justification before taking action. Mr. 
Ramey supported her statement and made 
a motion that the Director and the Attor- 
ney for the Board investigate the legal re- 
quirements of the contract before the ques- 
tion of returning the deposit is resolved 
by the Board, then present their findings 
to the Board. (Mr. King stated that we 
are bound by the terms of the contract.) 
Mr. Griffin supported Mr. Ramey’s motion. 
Motion carried unanimously. 


Mr. Reynolds requested permission to 
withdraw his motion. The request was 
granted. 


Mr. Russell requested permission to with- 
draw his support of Mr. Reynolds’ motion. 
The request was granted, 


d. Michigan Society of Professional En- 
gineers, 


The Board was informed by the Director 
of the events and correspondence which 
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has taken place since the last Redevelop- 
ment Board meeting. Reference was made 
to the following letters: 


Dated Contents 


12-26-68—Reply from MSPE confirming the 
agreement reached at a meeting 
12-18-68. 


1-6-69—Letter clarifying that MSPE will 
construct a four-story building on 
Parcel 12A-13, Mich. R-87. 


1-18-69—Letter from Mr. Clay to Mr. 
Bergsma, Johnson, Johnson and 
Roy, stating receipt of a letter of 
intent from MSPE to construct a 
four-story structure. 


1-15-69—Letter from Mr. Bergsma approv- 
ing request from MSPE. 


1-21-69—Letter from Director notifying 
MSPE of approval from Mr. 
Bergsma (reference to Skywalk or 
Bridge Structure) 


The Director has notified the MSPE rep- 
resentative that although the proposal is 
made at the $4.00 per square foot, mini- 
mum dispositon price, new reuse appraisals 
have been made. We are awaiting HUD 
concurrence, and without a doubt the mini- 
mum disposition price will be raised. 
Therefore, the proposal will be contingent 
upon the minimum disposition price con- 
eurred in by HUD. 


A motion was made by Mr. Eschbach to 
recommend to City Council approval of the 
proposal form the Michigan Society of 
Professional Engineers on Parcel 12A-13, 
Project No. 1, Mich. R-87, contingent upon 
the minimum disposition price of $4.75 or 
the minimum disposition price concurred 
in by HUD, providing it is agreeable to 
the developer. Supported by Mr. Griffin. 
Motion carried unanimously. It was deter- 
mined to delay the recommendation to City 
Council until after receiving the HUD con- 
currence of the minimum disposition price 
for sale of land. 


e. Vacating a portion of the alley in 
the block bounded by Grand, Washington, 
Ottawa and Ionia. 


Mr. Zimmerman explained the need to 
vacate a portion of this alley in prepara- 
tion for construction on Parcel 11, Project 
No. 1, Mich. R-87. Mr. Richardson has 
been working with the Public Service De- 
partment to resolve drainage problems and 
access to the remainder of the alley. 


A motion was made by Mr. Griffin to 
recommend to City Council vacating the 
north 154 ft. of the alley located in the 
block bounded by Ionia, Grand, Ottawa 
and Washington Streets to accommodate 
the construction of the Michigan Dental 
Association Building—known as disposition 
parcel 11, Project No. 1, Mich. R-87. Sup- 
ported by Mr. Eschbach. Motion carried 
unanimously. 
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f; Status of City Market.. 


Mr. Guernsey reported that no action has 
been taken at this time by the Planning 
Board, further study and comment will be 
forthcoming after a meeting which has 
been scheduled for February 11, 1969. 


g. Contracts Executed for Second Ap- 
praisal, Project No. 2. 


The Director reported that the sixty-day 
contracts have been executed with the ap- 
praisers for second appraisals of Project 
No. 2 and the appraisals are underway. 


h. Citizens’ District Councils No. 1 & 3. 


The Director reported that the CDC No. 
1 has had two meetings—the first was to 
serve as introduction and bring the citizens 
up-to-date on activities in Projects No. 1 
and 2; the second for the purpose of or- 
ganization, as well as reviewing activities 
since the last meeting. 


CDC No. 8 has also had two meetings— 
the first to bring the citizens up-to-date on 
the proposed activities and the second for 
organization purposes; thus they elected a 
Chairman and Vice-Chairman. Also, for 
the purpose of presenting the proposed 
Project No. 3 boundaries for their con- 
sideration, presentation of land uses and 
explanation of rehabilitation. 


COMMUNICATIONS 


The Director explained that there has 
been interest from the Community Chest 
organization as a developer of Parcel 4. 
A letter was read from Johnson, Johnson 
and Roy, Consultants, stating that they feel 
that Parcel 4 would not be advisable for 
this type of a developer, that it should be 
retained as the proposed Campus Town 
Area. The Consultant suggested Parcel 6, 
7 or possibly 8. The Community Chest 
organization is under pressure from the 
Fire Marshall to vacate their present loca- 
tion and they are most anxious to locate 
near LCC. 


Mr. MacClure of LCC stated that he felt 
that it would be most beneficial to LCC 
to preserve an area for a Campus Town 
development. 


A letter was read from Johnson, Johnson 
and Roy suggesting that a meeting should 
be scheduled for the purpose of discussing 
the preliminary Mall Design. The tenta- 
tive committee meeting dates suggested are 
January 27, or 28, 1969, subject to making 
arrangements, 


UNFINISHED BUSINESS 


Mr. Ramey requested a briefing on the 
NDP Application. Mr. Zimmerman ex- 
plained that the draft form of the appli- 
eation is being prepared and should be 
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ready for hand delivery to HUD by Janu- 
ary 81, 1969 for their review. Public Hear- 
ings -will be scheduled prior to submission 
of the finished application, April 1, 1969. 


Mr. Zimmerman reported that the Urban 
Renewal Progress Reports of 1969 have 
been completed. He distributed them to 
the Board Members and reported on the 
distribution since delivery. 


OLD BUSINESS 


Mr, Hilley inquired as to the status of 
the Capital Advertising proposal. Mr. 
Zimmerman explained that they have been 
contacted from time to time. He talked to 
them about a week ago and they are still 
attempting to raise financing. So far they 
have made no progress, but contact will 
be made again after they have a meeting 
next Monday, January 27, 1969. 


Mr. Griffin asked about the status of 
Heath’s Jewelry and Eagle Restaurant. 
Mr. Zimmerman stated that Mr. Heldmeyer 
of Heath’s has indicated the intent of sub- 
mitting a proposal. Mr, Stajos of Eagle 
Restaurant has indicated that he is at- 
tempting to arrange financing and con- 
sidering preliminary construction plans. 
They will work on individual proposals. 


NEW BUSINESS 


The Director asked Board recommenda- 
tion to request bids for Demolition No. 10, 
Project No, 1, Mich. R-87, which would 
clear the area for the Michigan Dental 
Building. Provisions would be made to 
leave a building adjacent to Parcel 7-7, 
Heath’s Jewelry. 


Mr, Ramey made the motion to recom- 
mend to City Council that the Director 
be authorized to prepare specifications for 
Demolition Contract No. 10, Project No, 


1, Mich. R-87, which includes the parcels 
identified as: 


Parcels Address 


7-2 232 North Washington 
7-3 228 North Washington 
1-4 226 North Washington 
7-5 222-224 North Washington 
10-2 122 North Washington 
10-3 120 North Washington 
10-4 116 North Washington 


The purpose of clearing this area is to 
make way for the Redevelopment Proposal 
submitted by Michigan Dental Association. 
Motion supported by Mr. Russell. Motion 
earried unanimously. 
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HEARING OF DELEGATIONS 
AND INDIVIDUALS 


Mr. West, Project Representative of 
HUD Regional Office, spoke briefly empha- 
sizing that Federal funds are tight. 
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The meeting adjourned at 9:50 p.m. 
Respectfully submitted, 


URBAN REDEVELOPMENT 
BOARD, 
RICHARD L. ZIMMERMAN, 
Secretary. 


OFFICIAL PROCEEDINGS OF THE 


AIR POLLUTION CONTROL BOARD 
OF THE CITY OF LANSING 


Proceedings, February 26, 1969 


The regular meeting of the Air Pollu- 
tion Board was held Wednesday evening, 
February 26, 1969, at 7:30 p.m., in Room 
G-36, City Hall. 


Present: Board Members Bock, Dodson, 
Kloeckner, Ruth and Tableman. 


Absent: Board Members Ray and Zapata. 


Guests: Mr. Swift; Mr. Sellek, John 
Bean ; Mr. Ingells, State Journal. 


The meeting was called to order by the 
Chairman. The secretary announced the 
presence of a quorum, It was moved by 
Mr. Kloeckner, seconded by Mr. Ruth, that 
minutes of the January meeting be ap- 
proved as printed. 


Motion carried. 


Mr. Sellek reported on progress at John 
Bean toward solution of their refuse prob- 
lem. They have been studying a number of 
units and running surveys to determine 
the amount of refuse which must be han- 
dled. There was a general discussion. It 
was moved by Mr Dodson, seconded by 
Mr. Kloeckner, that Mr. Sellek be asked 
to return to the March meeting at which 
time the Board hopes to make recommen- 
dations concerning the problem. 


Motion carried. 


Mr. Pesterfield reported that Davison 
Chemical has been hampered by poor 
weather and recommends that we continue 
this complaint. Motion by Mr. Dodson, 
second by Mrs. Bock, that the Board concur. 


Motion carried. 


Centrifuse, Inc., is continuing to make 
progress. Equipment is in intermittent 
operation because of the testing program. 
Mr. Pesterfield recommends that the com- 
plaint be continued. Motion by Mr. Kloeck- 
ner, second by Mr. Ruth, that the Board 
coneur, 


Motion carried. 


Melling Forging equipment is being in- 
stalled and they hope to have it completed 
by July 1. Mr. Pesterfield recommends 
continuing the complaint. Motion by Mr. 
Dodson, second by Mr. Kloeckner, that the 
Board concur. 


Motion carried. 


Another complaint has been received re- 
garding Louie’s Party Store. Mr. Pester- 
field has re-investigated and finds that the 
burner is kept clean and burning con- 
trolled. There are eight residential burners 
along the property and he feels that they 
are part of the problem. He recommends 
that the complaint be closed. Motion by 
Mr. Kloeckner, second by Mrs. Bock, that 
the Board concur. 


Motion carried. 


Mr. Pesterfield has been working with 
personnel from the Lansing School Board 
on problems at both Holmes Street and 
Eastern High Schools and recommends that 
we hold these complaints open. Motion by 
Mr. Kloenckner, second by Mr. Dodson, 
that the Board concur. 


Motion carried. 
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make these changes. Motion by Mr. Ray, 
second by Mr. Ruth, that the Board forward 
such recommendations. 


Motion carried. 


Mrs. Bock reported on the meeting of the 
Citizens’ Advisory Committee for Com- 
munity Improvement. This Committee is 
involved in the Model Cities Plan and. is 
apparently a re-organization of an old com- 
mittee. She has been appointed to the 
Social Development Sub-committee. 


National sampling equipment (both gas 
and fallout samples) is in place but it will 
be about a year before we get much feed- 
back. 
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The next meeting will be held on April 
vee at 7:30 p.m., in Room G-36, City 
Hall. 


It was moved by Mrs. Bock that the 
meeting be adjourned, So ordered. The 
meeting was adjourned at 8:40 p.m. 


Respectfully submitted, 


MARVIN TABLEMAN, 
Chairman, 


NORMA DONOVAN, 
Secretary. 


OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, February 11, 1969 


The meeting was called to order by Chair- 
man Rosa at 12:00 noon. 


ROLL CALL 


Present: Mrs. Hager, Messrs. Rosa, Rus- 
sell, Griffin, Hilley, Ramey and Reynolds—7. 


Absent: Mr. Eschbach—1. 


Guests in attendance: Louis Adado, 
Councilman; Ray Guernsey Planning Di- 
rector; Thomas Kubanek, Urban Renewal 
Planner ; Merle Peacock and Gerald Medler, 
Redevelopment Department. 


A meeting was called by Chairman Rosa 
and the Director, Richard Zimmerman, by 
written notification, in accordance with 
the By-laws, for the purpose of discussing 
the Neighborhood Development Program 
Application and setting the Public Hearing 
dates for the Urban Renewal Development 
Plan for Project No. 2 and the Urban Re- 
newal Development Plan for Project No. 3. 


Mr, Zimmerman reviewed the activities 
and procedures for survey and planning 
for the proposed Project No. 2 and the 
proposed Project No, 3. During the last 
few months the new concept for Urban 
Renewal known as the Neighborhood De- 
velopment Program has been studied; the 
NDP application has been prepared in 
“draft form’ and five copies of the “Draft 
Form, NDP Application” were hand-car- 


ried to the HUD Regional Office on January 
$1, 1969 for their review. The following 
requests are within the application: (1) 
Projects No. 1 and 2, funding requirements 
for the action year and the reservation 
year, (2) Proposed Project No. 3, funding 
requirements for the action year and reser- 
vation year for both planning and execu- 
tion. 


Draft copies of the Urban Renewal De- 
velopment Plans for Projects No. 2 and 
8 were distributed to each Board Member. 


There must be a Master Plan, a Coordi- 
nated Plan and a Development Plan for 
each project as required by State Law, 
Public Act 344, Public Hearings are also 
required for each Development Plan on 
each project. The requirements for noti- 
fication of Public Hearings are as follows: 
(1) Publication in a local newspaper at 
least thirty (30) days prior to the Public 
Hearing, (2) The property owners, accord- 
ing to the City Assessor’s records, are to 
be notified by certified mail at least twenty- 
five (25) days prior to the Public Hearing 
date, (8) Notification of the Public Hear- 
ing date will be distributed door to door 
throughout the project area at least twenty 
five (25) days prior to the date of the 
Public Hearing. 


The Development Plans have been pre- 
sented to the Citizens District Councils. 
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Citizen District Council No. 1 is currently 
considering the Urban Renewal Develop- 
ment Plan for the proposed Project No. 2; 
and the Citizens District Council No. 3 
tentatively approved the Urban Renewal 
Development Plan for the proposed Project 
No. 3 at their meeting held February 10, 
1969. 


The Director suggested the following 
dates for the Public Hearings: 


Urban Renewal Development Plan, Project 
No, 2..March 17, 1969 


Urban Renewal Development Plan, Project 
No. 3—-March 24, 1969 


Neighborhood Development Program 
—March 31, 1969 


Mr. Ramey made a motion to recommend 
to City Council that the Public Hearings 
be held on the Development Plans for 
Projects No, 2 and 3, on the dates sug- 
gested. Supported by Mr. Russell. 


The question was ask whether it was 
best to have the Public Hearings scheduled 
the same night as the regular Council 
Meetings and Mr. Adado explained that it 
is required that Public Hearings are to be 
held during a regular Council session and 
if they are arranged on another night it 
would be difficult to have a quorum. 


After the above discussion, the motion 
carried unanimously. 


Project No. 2—Mr. Zimmerman and Mr. 
Kubanek explained the Master Plan, the 
Coordinated Plan and how it relates to the 
Development Plan for the proposed Project 
No. 2, and proceeded to discuss the Neigh- 
borhood Development Program concept and 
how it relates to the proposed Project No. 
2 for the first year activities and the reser- 
vation year activities. The land uses have 
been designated within the plan as (1) 
Land for LCC expansion, (2) Park sites, 
(3) Riverfront improvements, (4) The 
southeastern area reserved for office, com- 
mercial and activities which support the 
CBD, (5) Right-of-way reserved for the 
Ottawa Street Bridge, (the importance of 
reserving the area for the Ottawa Street 
Bridge was discussed. If construction does 
not materialize the land use can be changed 
by amending the Development Plan for 
Project No. 2.) 


Project No. 3—Mr. Zimmerman and Mr. 
Kubanek explained the Master Plan, the 
Coordinated Plan and the Development 
Plan and proceeded to discuss the Neigh- 
borhood Development Program concept and 
how it relates to the proposed Project No. 
8—the rehabilitation and the planning and 
execution activities that will be undertaken 
during the first year and the reservation 
year. The Development Plan, as it was pre- 
sented at this meeting sets forth the land 
uses as—low and moderate income housing 
on land currently occupied by White Motors, 
along with screening adjacent to the rail- 
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road and park sites; some light industrial 
and warehousing; and smal] commercial 
areas to support the new development. The 
majority of the residential area within the 
proposed project would be designated as 
rehabilitation to existing dwelling units. 


Resume of Discussion 


At a Citizens District Council No. 3 
meeting on February 10, 1969 representa- 
tives of the area adjacent to the Railroad 
grade separation expressed a desire to be 
included in clearance instead of rehabilita- 
tion, as the grade separation would not be 
beneficial to their businesses. 


Mr. Adado inquired whether the Federal 
Agency has approved funding for acquisi- 
tion of White Motors. 


Mr. Zimmerman answered, “Not at this 
time, the request for funds for acquisition 
of the White Motors Plant will be incor- 
porated within the Neighborhood Develop- 
ment Program Application.” 


Mr. Rosa asked if there are provisions 
for schools in the Project No. 8 area. 


Mr. Kubanek stated that he has contacted 
Dr. Remick, Director of Buildings and Sites 
from the Board of Education, and Dr. Re- 
mick stated that it would be more feasible 
to expand the Moores River School. How- 
ever, an area in the northeast section of 
the proposed project area has been de- 
signated as Park Land Use and can be 
revised for educational facilities, 


Mrs. Hager questioned the small area 
designated for commercial land use and 
wondered whether or not this was sufficient 
to support the new development. 


Mr. Kubanek explained the criteria used 
to establish the land ratio for the commer- 
cial development as it relates to the pro- 
posed new development, and felt that the 
commercial area designated will be suffici- 
ent to support the new development. 


Mr. Hilley inquired whether there has 
been research compiled from other cities 
regarding rehabilitation, and what provi- 
sions have been made for assisting the citi- 
zens during rehabilitation. 


Mr. Zimmerman replied that the rehabili- 
tation program is new to Lansing and will 
require some research in the following 
months. It will be necessary to visit other 
communities and investigate the programs 
that they have undertaken. Also representa- 
tives of HUD and FHA will be assisting in 
preparation for rehabilitation activities. 
He further explained that Mr. Thomas 
Freemen of the Redevelopment Staff is ex- 
Perienced in assisting citizens of the area 
in financing and has a basic knowledge of 
the rehabilitation program; Mr. Paul 
Stange, recently added to the staff as Prop- 
erty Manager, will have the added respon- 
sibility of cost estimating of rehabilitation. 


A brief statement on the NDP Financial 
Budget was distributed to each Board mem- 
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ber. Mr. Zimmerman explained the amount 
of funds that are being requested to carry 
forth the Neighborhood Development Pro- 
gram and the City’s one-third financial 
obligation, which will be provided by non- 
eash credits. 


Mr. Adado suggested an invitation to 
attend the Board meetings be extended to 
the successful Council candidates of the 
Primary Election. 


It was also suggested that a spokesman 
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from the Redevelopment Board should at- 
tend each Public Hearing. 


The meeting adjourned at 1:45 p.m. 


Respectfully submitted, 


URBAN REDEVELOPMENT 
BOARD, 


RICHARD L. ZIMMERMAN, 
Secretary. 


OFFICIAL PROCEEDINGS OF THE 


HUMAN RELATIONS BOARD 
OF THE CITY OF LANSING 


Proceedings, March 13, 1969 


The meeting was called to order by 
Chairman Faiver at 4:10 p.m. 


The prayer was offered by Patrick Kelley. 


ROLL CALL 


Present: Cutler, Davenport, Dramis, 
Dunnings, Eliasohn, Faiver Kelley, Lund- 
berg, Thomas. 


Absent: Ansley, Delapaz, Ford. 


Visitors: Dave Hanson, State Journal; 
Captain Donald Jackson, Lansing Police 
Department, 


A motion was made by Mr. Lundberg to 
accept as printed the minutes of the Feb- 
ruary 13, 1969 meeting. The motion was 
seconded by Mrs. Davenport and approved 
by the committee. 


PETITIONS 


There were seven petitions for the pe- 
riod of February-March, 1969; four in- 
formal—three formal. 


1—A complaint from a minority gentlemen 
alleging harrassment and discriminatory 
treatment from a patron in a public 
establishment. The establishment has 
been contacted and notified of their 
public responsibility. 


1—A complaint received from an individual 
alleging discriminatory treatment en- 
countered in a traffic accident. 


1—A complaint received from an individual 
alleging discriminatory treatment en- 
countered in a traffic accident. 


In these two separate incidents the 
drivers felt that because there were no 
traffic tickets issued there would be dif- 
ficulties with their insurance representa- 
tives. They were of the opinion that since 
they were not at fault a ticket should have 
been written placing the blame and ex- 
pediting their claims. 


It was suggested by the committee that 
it be checked to see if the same officer 
was involved in both complaints. 


1—A young lady contacted this department 
on suggestion of a local recruiting 
officer to inquire from the Air Force 
recruiting headquarters the reason for 
her rejection. Communication with Air 
Force Headquarters revealed that the 
young lady may re-enlist one year after 
first application. 


FORMAL 


1—A complaint was received from a Span- 
ish Speaking person alleging discrimi- 
nation in efforts to secure employment. 
The employer was contacted and admits 
being dishonest with this person. But 
said, he was only trying to avoid em- 
barrassing the person. He is presently 
reexamining the application. 


1A complaint received from a minority 
family who have been discriminated 
against in their attempt to rent a house 
in an all white neighborhood. This 
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OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, February 27, 1969 


The meeting was called to order by Chair- 
man Rosa at 7:40 p.m. 


ROLL CALL 


Present: Mrs. Hager, Messrs. Rosa, Grif- 
fin, Hilley, Ramey, Reynolds and Russell. 


Absent: Eschbach. 


Guests in attendance: Clayton Hatch, 
First Vice President of the Community 
Chest Board and Clarke Harris of Warren- 
Holmes Company, Architect for the Chest ; 
Thomas MacClure, Dean of Special Projects 
and College Services, LCC; William Bren- 
ke, S. N. Corey, Jr. and Jack Gunther, 
candidates for City Council; Ray Guernsey, 
Planning Director; Thomas Kubanek, Ur- 
ban Renewal Planner; Lloyd Moles, the 
State Journal; Ray Padgett, Harold Bur- 
nett, Sam Clay, Gerald Medler, Paul 
Stange, Arthur Richardson and Merle Pea- 
cock, Redevelopment Staff. 


Chairman Rosa introduced three of the 
City Council candidates who were elected 
in the Primary Election held February 17, 
1969—Mr. William Brenke and Mr. S. N. 
Corey, Jr, from the Second Ward and Mr. 
Jack Gunther from the Fourth Ward. 


A motion was made by Mrs. Hager to 
approve the minutes of the meeting held 
on January 23, 1969. Supported by Mr. 
Griffin. Motion carried unanimously. 


REPORT OF COMMITTEE 


Mr. Rosa, Chairman of the Mall Com- 
mittee, reported that the Committee met 
with Johnson, Johnson and Roy, architects 
for the Board, and reviewed their presen- 
tation of plans for the North Washington 
Mali on February 10, 1969. For the pur- 
pose of making them knowledgeable and 
giving them an opportunity to express their 
opinions, the Director, Mr. Tom Kubanek 
and Mr, Pat Jackson from Johnson, John- 
son and Roy met with representatives of 
the following City Departments: 


Chief Alber, Fire Department 
Robert Backus, Public Service Director 
Charles Hayden, Parks Director 


Allen Hayes, Traffic Director 


As of this date, it has been necessary 
to reschedule the meeting with Mr. E. F. 
Brush of the Board of Water and Light. 


In the near future representatives of the 
businessmen and other interested citizens 
in the area will be contacted to attend a 
presentation of the North Washington Mall 
Plans. Mr. Ramey suggested that the ar- 
chitects, Board Members and City Council 
meet prior to presenting the plans to the 
citizens’ group. The Board requested the 
Director to organize the meetings and send 
written notification of the meetings in the 
near future. 


REPORT OF OFFICERS 


Appointment of a Board Member to CAG 
for Community Improvement—Pursuant to 
Mayor Murninghan’s request that a mem- 
ber of the Redevelopment Board serve as 
liaison on the Citizens Advisory Committee 
for Community Improvement, a motion was 
made by Mr. Ramey to appoint Mrs. Marie 
Hager to serve on the committee. Sup- 
ported by Mr. Hilley. Motion carried 
unanimously. 


REPORT OF DIRECTOR 


A. A proposal has been submitted to the 
Redevelopment Board by the United Com- 
munity Chest for Parcel 8, Project No. 1, 
Mich. R-87 at the disposition price of $3.25 
per square foot, making the total purchase 
price $132,600. A deposit in the amount of 
$6,630 was presented. Mr. Clayton Hatch, 
Vice President and Chairman of the Capi- 
tal Funds Committee, and Mr. Clarke Har- 
ris of Warren-Holmes Company, architects, 
attended the meeting. Mr. Hatch stated 
that they anticipate building a $1,400,000 
four-story office structure consisting of 
40,800 square feet. The building will house 
eleven Social Service Agencies. Mr. Harris 
presented the preliminary plans to the 
Board and explained that the exterior of 
the structure will be of brick and bronze 
glass with precast columns on the ground 
level. The front entrance will be on the 
corner of Ionia and the Washington Ave- 
nue Mall. Parking space for approximately 
sixty vehicles will be necessary, as in-and- 
out traffic is a necessity for this type of 
service, The majority of the employees 
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will utilize City parking facilities. Their 
present location is under surveillance by 
the City Fire Marshall; therefore, it is 
imperative to build in the near future. 
They hope to start construction in Sep- 
tember, 1969. Since the proposal was sub- 
mitted the day of this meeting it will be 
necessary to receive the opinion of Johnson, 
Johnson and Roy, Architect for the Rede- 
velopment Board, and the legal opinion of 
Mr. Bruce King, Attorney for the Rede- 
evlopment Board. 


Mr. Ramey made a motion to recommend 
acceptance of the proposal of the United 
Community Chest to City Council, subject 
to approval of the architectural design and 
affirmative legal opinion by Mr. King, 
Attorney for the Redevelopment Board. 
Supported by Mr. Griffin. 


After considerable discussion, it was de- 
termined to vote on Mr. Ramey’s motion, 
rephrased to state “conditional acceptance 
of the proposal from the United Commu- 
nity Chest, subject to further review and 
approval of both the architectural design 
by Johnson, Johnson and Roy and that it 
meets all legal requirements based upon 
the opinion of Mr. King, Attorney for the 
Redevelopment Board.” The motion car- 
ried, six ‘yes’? and one “opposed,” Mr. 
Russell. 


B. Michigan Dental Association — The 
signing of the Contract for Sale of Land 
by and between the City of Lansing and 
the Michigan Dental Association was held 
on February 26, 1969. The bids for Demo- 
lition No. 10, which will clear the land for 
this structure, are scheduled to be opened 
March 25, 1969. The land will be cleared, 
thus making it possible to start construc- 
tion in May, 1969. 


C, Turnkey Housing, Parcels 2A and 
8—-The method of developing Parcels 2A 
and 8 has been converted to turnkey hous- 
ing. The “Memo of Understanding’ was 
submitted to the Board with the agenda 
for their review. This “Memo of Under- 
standing” has been approved by the Federal 
Agency as to form, and by the Housing 
Commission. Mr. Zimmerman requested 
Board approval and authorization to sign 
the Memorandum. Mr. Ramey made a 
motion to recommend to City Council that 
the Director be authorized and directed to 
sign the “Memorandum of Understanding’ 
(for a Turnkey Housing Development for 
the Elderly) with the Housing Commission 
for Parcels 2A and 3, Project No. 1, Mich. 
R-87. Supported by Mr. Griffin. Motion 
carried unanimously. 


D.- Lansing Area Redevelopment Com- 
pany—In review of the LARC Proposal, 
the Director stated that there are still 
three parcels of land to be acquired in the 
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First Block Development. As a result of 
this land not being available for delivery, 
it is necessary to amend the contract date 
for sale of land to June 1, 1969. 


Mr. Griffin made a motion to recommend 
to City Council that the contract form for 
Sale of Land by and between the City of 
Lansing and LARC be amended to read 
June 1, 1969 instead of March 1, 1969. 
Supported by Mrs. Hager. Motion carried 
unanimously. 


EK, Michigan Society of Professional En- 
gineers’ Proposal, Parcel 12A-13. 


At the regularly scheduled Board Meet- 
ing held January 23, 1969, the Michigan 
Society of Professional Engineers’ propo- 
sal for redevelopment of Parcel 12A-13 
was presented for Board review. The 
Board decided to recommend conditional 
Board approval depending upon MSPE 
clarifying a few matters (as recorded in 
the January meeting), which they did; 
and HUD eoncurrence in a minimum dis- 
position price, which could be higher than 
et on per square foot previously desig- 
nated. 


On February 19, 1969 Mr. Wendell Lenz, 
a HUD representative was in the Rede- 
velopment Office and it was determined 
that inasmuch as there is a two-year lease 
with a tenant on this parcel of land, it is 
not possible to deliver the land and HUD 
will not approve the sale of land. Mr. 
Zimmerman was directed by the Board to 
offer three alternatives to the Michigan 
Society of Professional Engineers ; 


1. The Developer consider an alternate 
parcel of land. 


2. Refund their deposit and hold the pro- 
posal for redevelopment until the City 
is in a position to deliver the land, 
with the understanding that the Rede- 
velopment Proposal would have to be 
updated at a later time. 


8. The Developer withdraw their proposal 
and their deposit be refunded. 


F. Hubbard Associates—At the last reg- 
ularly scheduled Board Meeting, the Rede- 
velopment Board made a motion to termi- 
nate the contract with Hubbard Associates 
of Lansing and further investigate the le- 
gality of returning or retaining their de- 
posit. The Director requested Hubbard As- 
sociates to submit in writing a statement 
of all attempts and negotiations that they 
have had while trying to arrange tenant 
occupancy and financing. This letter has 
been submitted to the Redevelopment De- 
partment; however there has not been ade- 
quate time to investigate the extent of the 
negotiations. The Board will be further 
informed on the events at the next meeting. 
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G. Heath’s Jewelry—Mr. Heldmeyer of 
Heath’s Jewelry has indicated the desire 
to submit a proposal; however, his pro- 
posal was to be contingent upon remaining 
in his building while a new structure is 
being built. This is not feasible, as it will 
be necessary to demolish buildings with 
party walls to within a few feet of the 
present Heath’s Jewelry Store. Further 
discussion will be necessary and Mr. Ra- 
mey made a motion to direct Mr. Zimmer- 
man to negotiate further with Mr. Held- 
meyer of Heath’s Jewelry. Supported by 
Mr. Russell. Motion carried unanimously. 


H. Eagle Restaurant—Mr. Stajos will be 
out of town for at least a month; there- 
fore any negotiations will be delayed until 
his return, 


I. Capital Advertising—Messrs. Ander- 
son, Battaglia, Hamilton and Yelvington. 


They submitted a proposal July, 1967. 
This proposal was not completed. They re- 
submitted another proposal in September, 
1967. Board approval was given November, 
1967 and City Council approved the pro- 
posal December 4, 1967. The proposal was 
to conform with the Leonard Proposal 
since it was on the north end of the parcel 
where the Leonard Building will be built. 
Since that time the Director has frequently 
contacted Mr. Bataglia and requested that 
Capital Advertising proceed with authoriz- 
ing their Attorney to work with the 
Board’s Attorney, Mr. King, to draft the 
Contract for Sale of Land. Mr. Zimmer- 
man stated that Mr. Bataglia was reluctant 
to proceed with this request until Capital 
Advertising had assurance that financing 
was available. Approximately one month 
ago, Mr. Zimmerman contacted Capital 
Advertising and suggested that they either 
proceed with the proposal or withdraw. 
Two days prior to this meeting the Director 
received a letter from Mr. Bataglia, repre- 
senting the parties of the proposal, request- 
ing withdrawal of their proposal due to the 
rise in cost of financing and requesting 
return of their deposit in the amount of 
$432.00. Mr. Zimmerman submitted the 
request to Mr. King for legal counsel and 
he advised that the deposit should be re- 
tained by the City of Lansing as it clearly 
states in the “Invitation for Proposals to 
Purchase and Redevelop” that the deposit 
be retained as a good-faith deposit for 
liquidated damages. 


Mr. Griffin made a motion based upon 
the legal counsel to recommend to City 
Council that the City of Lansing retain 
the deposit in the amount of $432.00 from 
the Messrs. Anderson, Battaglia, Hamilton 
and Yelvington for portions of Parcels 5B 
and 5C, Project No. 1, Mich. R-87, since 
it was a deposit of a good-faith offer with 
intent to redevelop. Supported by Mr. 
Russel]. Motion carried unanimously, 


J. Neighborhood Development Plan Pub- 
lic Hearing—-At the meeting on February 
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11, 1969, the Board recommended to City 
Council approval of the Public Hearing 
date for the Neighborhood Development 
Plan Application, The date being Monday, 
March 31, 1969. Since that time the Di- 
rector has been advised by HUD and the 
Board’s Attorney, Mr. King, that a Public 
Hearing for the NDP Application is not 
required by either State Law or by HUD; 
therefore, the Director requested the Board 
rescind their previous action setting forth 
the Public Hearing date of the NDP Ap- 
plication. He stated that this Public Hear- 
ing, if held, may create confusion for the 
people involved. 


Mr. Ramey made a motion to recommend 
to City Council to rescind the previous 
action which set the date of March 31, 
1969 for the NDP Public Hearing. Sup- 
ported by Mrs. Hager. Motion carried 
unanimously. 


COMMUNICATIONS 


A. Mr. ‘Rosa commented briefly on the 
Model Cities literature submitted with the 
agenda as being very informative. Since 
Urban Renewal will be working with/and 
a part of Model Cities area is in the phy- 
sical aspect, it is imperative to understand 
Model Cities. 


B. Capital Advertising (Progress Report 
of 1969)—A letter was submitted to Mr. 
Zimmerman from Capital Advertising re- 
questing additional payment for the Prog- 
ress Report prepared for the Redevelop- 
ment Department, The Contract between 
Capital Advertising and City of Lansing 
was for $4,000 with a $200 contingency 
fund. A total of $4,200 has been paid, as 
per the Contract, They claim that addi- 
tional work was required for printing and 
photos, necessitating additional cost. The 
Progress Report was reviewed by the Board 
and Mr. Kubanek verified that he made 
several of the photos and also supplied 
glossy prints from the Redevelopment De- 
partment, thus making it evident that the 
illustrations in the Report were supplied, 
as agreed, to the best of the ability of the 
Redevelopment Department. 


Mr. Griffin made a motion that the Rede- 
velopment Board deny the request received 
from Capital Advertising, Inc. for addi- 
tional payment of funds for services rend- 
ered on the Progress Report (1969), since 
the Redevelopment Department has paid 
the $4,000 and the $200 contingency as 
stated in the Contract signed October 17, 
1968. Supported by Mr. Ramey. Motion 
earried unanimously. 


UNFINISHED BUSINESS 


A. The adoption of the Urban Renewal 
Development Plans for Projects No. 2 and 
No. 8 by the Planning Board. 


The Planning Board reviewed the De- 
velopment Plans for the proposed Projects 
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No. 2 and No. 3, adopted the plans and 
recommended that they be incorporated 
with the NDP application. They have for- 
warded their recommendation to City 
Council. 


B. On February 24, 1969 Mr. Rosa, Mrs. 
Bretz, Mr. Black, Mr. Reynolds, Mr. Guern- 
sey and Mr. Zimmerman met for the pur- 
pose of discussing the Ottawa Street Bridge 
and the City Market in relationship to the 
proposed Project No. 2. 


NEW BUSINESS 


Mr. Zimmerman introduced Mr. Paul 
Stange as Property Manager, a new mem- 
ber of the Redevelopment Staff. 


Mr. Zimmerman requested that the next 
Redevelopment Board meeting be held 
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Tuesday, March 25, 1969, the night follow- 
ing the Public Hearing on the Development 
Plans for Project No. 38. The Board mem- 
bers agreed to this change. 


HEARINGS OF DELEGATIONS 
AND INDIVIDUALS 


Mr. Gunther expressed appreciation for 
the invitation to attend the Redevelopment 
Board meeting. 

The meeting adjourned at 9:50 p.m, 

Respectfully submitted, 


URBAN REDEVELOPMENT 
BOARD, 


RICHARD L. ZIMMERMAN, 
Secretary. 


OFFICIAL PROCEEDINGS OF THE 


FIRE BOARD 
OF THE CITY OF LANSING 


Proceedings, March 6, 1969 


The Lansing Fire Board met in regular 
session and was called to order by Chair- 
man Ralph FE, Kauffman, Jr. 


ROLL CALL 


Present: Cmmissionoers Sheathelm, Dem- 
ske, Smith, Ridenour, Kauffffman, Canady, 
Rathbun and Hill—8. 


By Commissioner Sheathelm— 


I move we approve the minutes of the 
previous meeting as printed. 


Supported by Commissioner Smith. 


Carried. 


COMMUNICATIONS 


Chief Space presented a letter of thanks 
from President Don Price of the Downtown 
Business Division of the Chamber of Com- 
merce for making storage space available 
for their Christmas decorations. 


Received and placed on file. 


Chief Space presented a letter from Civil 
Defense Director James A. Holeomb regard- 
ing the Flood Plan and the Disaster Plan. 


Received and placed on file. 


Assistant Chief Burnett presented a let- 
ter of thanks from Chief Clare E. Maier 
of the St. Johns Fire Department for the 
assistance provided by the Lansing Fire 
Department at the fire at Egan Ford Sales, 
St. Johns, Michigan, January 18, 1969. 


Received and placed on file, with copies 
of the letter to fire companies that re- 
sponded (No. 5 Ladder Truck and No. 7 
Engine), 


February 21, 1969 


To: Michael F. Cavanagh, City Attorney 
and Chief Victor Space 


From: H. E. Bennett, Assistant City At- 
torney 


Subject: Lower Age Requirement for Fire-~ 
men 
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Program has been achieved during Mr. 
Perrin’s administration, 


Therefore, Be It Resolved, that Mr. Per- 
rin be commended for his accomplishments 
and service to the City. 


This resolution was adopted by the Plan- 
ning Board by unanimous vote. 


Letier read by Mr. Guernsey regarding a 
letter from Curtis L. Welty regarding de- 


MAY 12, 1969 


nial of rezoning of property located at 
618 W. Kalamazoo by action of January 20, 
1969. 


Letter read by Mr. Guernsey to the 
American Institute of Planners regarding 
“Direct Advancement of Associate Mem- 
bership.” 


Meeting adjourned at 12:40 P.M. 


OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, March 25, 1969 


The meeting was called to order by Vice- 
Chairman Russell at 7:40 p.m. 


ROLL CALL 


Present: Mrs. Hager, Messrs. Russell, 
Griffin, Ramey and Reynolds—5. 


i a Messrs. Rosa, Eschbach and Hil- 
ley—3. 


Guests in Attendance: Robert Fisher and 
Salvatore Sagolla, representing the United 
Community Chest of Ingham County, Inc., 
Clarke Harris and Ricardo Anselmo of 
Warren Holmes Company, Architects, for 
the United Community Chest; Lucile Belen, 
Councilman; Jack Gunther and Vernon 
Ebersole, Candidates for City Council; 
Thomas MacClure, Dean of Special Projects 
and College Services of LCC; Lloyd Moles, 
The State Journal; Thomas Kubanek, Ur- 
ban Renewal Planner; Merle Peacock, 
Arthur Richardson, Sam Clay, Harold Bur- 
nett, Ray Padgett, Gerald Medler and Paul 
Strange of the Redevelopment Staff. 


Mr. Hilley’s absence was excused and 
Mr. Rosa and Mr. Eschbach are away from 
the City. 


A motion was made by Mr. Ramey to 
approve the minutes of the meetings held 
February 11, 1969, and February 27, 1969. 
Supported by Mr. Reynolds. 


Motion carried unanimously. 


REPORT OF COMMITTEE 


Mrs. Hager, Redevelopment Board Rep- 
resentative on the Citizens’ Advisory Com- 
mittee for Community Improvement, stated 
that a meeting has been scheduled for 
Wednesday, March 26, 1969, and she will 
report to the Board at the next meeting, 


REPORT OF OFFICERS 


Mr. Russell reported that he attended the 
Public Hearings on the Urban Renewal 
Development Plans for the proposed Proj- 
ects No. 2 and No. 8, which were held 
March 17th and March 24, respectively. He 
presented the Board’s support of the De- 
velopment Plans and Coordinated Plans to 
the City Council and the Citizens who were 
present, 


REPORT OF DIRECTOR 
A. Community Chest Proposal 


At the Board Meeting held February 27, 
1969, a proposal to redevelop Parcel 8, 
Project No. 1, Mich. R-87, was received 
from the United Community Chest of Ing- 
ham County, Inc. The Board’s recommen- 
dation was approved subject to receiving a 
satisfactory review from the Board’s Archi- 
tectural Consultants, Johnson, Johnson and 
Roy and a favorable legal opinion from the 
Board’s Attorney, Mr. Bruce King. Since 
that time, the Architects and Representa- 
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tives cf the Community Chest have met 
with a representative of Johnson, Johnson 
and Roy in Mr. Zimmerman’s office. The 
Community Chest agreed to make the 
minor revisions recommended by Johnson, 
Johnson and Roy. As a result of this 
meeting the following communications 
transpired: 


1. Letter from Mr, Clarke Harris, Warren 
Holmes Company, dated March 17, 1969, 
stating that they have reviewed the sug- 
gestions of Johnson, Johnson and Roy 
and forsee no problem in (a) coordinat- 
ing design of the building entrance to 
the Washington Mall and (b) buffering 
of the parking lot, to the satisfaction 
of all concerned. 


2. Letter from Johnson, Johnson and Roy 
dated March 17, 1969, stating that they 
assume the architects of the Community 
Chest will comply with suggestions, 
therefore, they recommend that the pro- 
posal be accepted. 


3. Letter from Mr. Bruce King, Attorney 
for the Board, dated March 17, 1969, 
stating that he has reviewed the pro- 
posal and it is acceptable, except, as 
required, the financial statement should 
be certified, (This will be complied with 
by the following week.) 


Mr. Russell stated that his reason for a 
negative reaction to the motion for accept- 
ance at the last Board’s meeting was that 
he was interested in obtaining the Con- 
sultants’ review and Attorney’s opinion be- 
fore making a recommendation. 


Mr. Ramey made a motion to recommend 
to City Council that the proposal for Re- 
development from the United Community 
Chest of Ingham County, Inc., for Parcel 
8, Project No. 1, Mich. R-87, be accepted. 
Supported by Mr, Griffin. 


Motion carried unanimously. 


B. Heath’s Jewelry 


Mr. Zimmerman reported that just prior 
to the meeting a proposal for redevelop- 
ment was received from Heath’s Jewelry. 
The proposal is to build a two-story struc- 
ture consisting of 6,600 square feet at 
$4.00 per square foot, or whatever mini- 
mum price is concurred in by HUD, on 
the north 60 feet of Parcel 12, Project 
No. 1, Mich. R-87. (Mr. Heldmeyer has 
submitted the 5 percent deposit.) 


This proposal is not ready for Board 
recommendation as it is subject to review 
by Johnson, Johnson and Roy and Mr. 
Bruce King. The Director will comply with 
the necessary procedures and report at the 
next Board meeting. 


C. Lansing Area Redevelopment Company 


At the last Board Meeting the recom- 
mendation was made to change the date on 
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the Contract for Sale of Land Form for the 
LARC Proposal from March 1, 1969, to 
June 1, 1969. When the Director presented 
this recommendation to the City Council 
Committee it was determined to set the 
date at July 1, 1969. 


D. Michigan Society of Professional 
Engineers 


In conformance with the Board’s recom- 
Mendation at the last meeting, Mr. Little 
of the Society of Engineers was contacted 
and informed of HUD’s reply that it was 
unacceptable to approve a proposal with a 
restriction such as was deemed necessary 
on Parcels 12A and 13—which is that the 
land would not be available for develop- 
ment for at least two years due to a Lease 
Agreement with a businessman operating 
on that parcel. The proposal was sub- 
mitted, with this knowledge, by the Society 
of Engineers and they agreed to this time- 
delay; therefore, in response, Mr. Little 
stated in a letter to Mr. Zimmerman, dated 
March 21, 1969, that they do not wish to 
withdraw their proposal and they are 
awaiting a reply to their letter which was 
written to the Honorable George Romney, 
Secretary of Housing and Urban Develop- 
ment. (The above mentioned letter was 
submitted to the Board with the Agenda 
for this meeting). 


E. Tussing Building Property, 
Parcel 8-8 


The Director advised the Board that since 
he had received HUD approval of the maxi- 
mum acquisition price for the Tussing 
Building Property, he had negotiated with 
both the Landowner-Interests, the Tussing 
Building Corporation Interest and the Sub- 
Lessee’s Interest, Paramount News Center. 
He further advised the Board that all in- 
terested parties have received a written 
offer to purchase and the offers have been 
rejected; therefore, the Director, after con- 
sultation with Mr. King, recommends the 
Board authorize the Attorney for the Re- 
development Board to proceed with condem- 
nation action on the Tussing Building 
Property, Parcel 8-8. 


Mr. Griffin made the motion to recom- 
mend to City Council that Mr. Bruce King, 
Attorney for the Redevelopment Board, be 
authorized to proceed with condemnation 
Action on Acquisition Parcel 8-8, Project 
No. 1, Mich. R-87, commonly known as the 
Tussing Building Property, and further 
recommended that a statement of necessity 
and a declaration of taking be instituted 
by City Council. Supported by Mr. Ramey. 


Motion carried unanimously, 


F. Elderly High Rise 


The Board’s recommendation authorizing 
the Director to sign the “Memo of Under- 
standing’ with the Housing Commission 
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was forwarded to City Council. The recom- 
mendation was referred to Committee for 
further study. Miss Belen, Councilman, 
was present at the Board meeting and ex- 
plained that Council’s concern was due to 
circumstances having changed since this 
proposal was previously discussed. The 
number of units being started at the pres- 
ent time for elderly are to be considered, 
As a result, the Council would like further 
time to study the advisability of building 
such a facility on this particular site. A 
Committee of the Whole meeting has been 
suggested which will include the Housing 
Director, the Chairman of the Housing 
Commission, the Redevelopment Director 
and the Chairman of the Redevelopment 
Board so that the merits of this develop- 
ment can be discussed, 


Mr. Ramey stated that he feels that there 
is a need for this type of housing down- 
town, and he would like to retain this site 
for this purpose. 


G, H and I. Urban Renewal Development 
Plans for Projects No. 2 and No. 3, 
and the Neighborhood Develop- 
ment Program Application 


In compliance with State and Federal 
requirements, the Public Hearing on the 
proposed Project No. 2 Development Plan 
and the Coordinated Plan was held March 
17, 1969. The Public Hearing on the pro- 
posed Project No. 3 Development Plan and 
Coordinated Plan was held March 24, 1969, 


The Citizens’ District Councils for Dis- 
trict Areas No. 1 and No. 3 have met and 
will make their recommendation in writing 
to City Council that they are in support of 
the Development Plan and Coordinated 
Plan as they relate to the Master Plan for 
the City. 


The Director explained that the resolu- 
tions submitted with the Agenda were sug- 
gested as to form for Board consideration 
for the purpose of the Board making rec- 
ommendation to City Council. 


Mr. Zimmerman reported that since sub- 
mission of the draft copy of the Neighbor- 
hood Development Program Application on 
January 31, 1969, that HUD has reviewed 
the application and requested the changes 
to be made. The changes are in the nature 
of technical requirements, such as chang- 
ing the order of presentation of various 
items, etc. As a result, the revised appli- 
cation should be ready within two or three 
weeks for final submission to HUD. The 
Director also explained the financial situa- 
tion to the Board again, stating that his 
concern is to clarify the City’s one-third 
obligation. The City’s one-third obligation 
must be met by non-cash credits, if this is 
not done, they must meet the need with 
cash. Non-cash credits may be met during 
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the first action year by: (1) removal and 
relocating of utilities; part by the utility 
companies and part by the City, (2) LCC 
land, (3) building of parking ramps, (4) 
the Ottawa Street Bridge could be started 
in the first year. 


With the submission of the application, 
HUD requires that a resolution be adopted 
by the governing body (City Council) that 
they will meet their financial obligation of 
paethinst share by either non-cash credits 
or cash. 


Mr. Ramey commented on the fact that 
there are a large number of cities waiting 
for funds and if we do not proceed now the 
delay could be long. Mr. Zimmerman also 
reminded the Board members that there 
has been considerable delay now due to con- 
verting to the NDP Method which was 
recommended by HUD as being the pre- 
ferred method. 


Mr. Griffin made a motion to recommend 
to City Council adoption of the Develop- 
ment Plans and Coordinated Plans for 
Projects No. 2 and No. 8, and further 
recommended to City Council adoption of 
a resolution of commitment for their local 
share of funding, and authorization of the 
Director to submit the Neighborhood De- 
velopment Program Application to HUD. 
Supported by Mr. Ramey. 


Motion carried unanimously. 


HEARING OF DELEGATIONS AND 
INDIVIDUALS 


Mr. Ramey reported that he had attended 
a meeting in Grand Rapids on Urban 
Coalition and another meeting in Lansing. 
Letters have been sent to various Com- 
munity Leaders in Lansing for the purpose 
of explaining Urban Coalition goals and to 
see if there is Community interest; if there 
is, he will continue to work on this and 
report to the Board. Since Urban Coali- 
tion will involve people from all walks of 
life, he feels that it will assist in solving 
some of the urban problems. 


Mrs. Hager made a motion to adjourn 
the meeting at 9:25 p.m. Supported by 
Mr. Reynolds. 


Motion carried unanimously. 


Respectfully submitted, 


RICHARD L. ZIMMERMAN, 
Secretary. 


T/C 


A collaborative digitization project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 


684 COUNCIL PROCEEDINGS 


The following resolution was introduced 
and discussed: 


RESOLUTION NO. 156 


WHEREAS, the Ingham County Depart- 
ment of Social Services has indicated that 
the following rental schedule is acceptable 
and in line with rentals paid elsewhere 
by their office for their clients, and 


WHEREAS, the Lansing Housing Com- 
mission is willing to accept the following 
rental schedule, 


THEREFORE, BE IT HEREBY RE- 
SOLVED, by the Lansing Housing Com- 
mission that its Regulations Establishing 
Admission Policies, Section III E., entitled 
“Gross Welfare Rents” be amended to read 
as follows: 


1—BR $ 90.00 
2—BR 110.00 
38—BR 120.00 
4—BR 125.00 
5—BR 125.00 
6—BR 130.00 


JUNE 2, 1969 


Commissioner Owen questioned the rental 
difference between Welfare and regular 
tenants. 


Upon roll call, the ayes and nays were 
as follows: 


Ayes: Commissioners Clapp, Hagerty, 
Owen, Patterson, Sliker—5. 


Nays: None. 


The President thereupon declared the 
motion carried and the resolution adopted. 


A report was heard from the Personnel 
Committee and discussed. 


It was decided that a letter would be 
drafted by the Director, approved by the 
Commission to be sent to the proper author- 
ity in Chicago. 


The meeting was adjourned. 


Respectfully submitted, 


MARCEL B, ELLIOTT, 
Secretary. 


OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, April 24, 1969 


The meeting was called to order by 
Chairman Rosa at 7:30 p.m, 


ROLL CALL 


Present: Mrs: Hager, Messrs, Rosa, 
Russell, Griffin, Hilley and Reynolds.—6. 


Absent: Messrs. Eschbach and Ramey—2. 


Guests in attendance: Thomas MacClure, 
Dean of Special Projects and College Ser- 
vices of LCC; Bruce King, Attorney for 
Redevelopment Board; Lloyd Moles, The 
State Journal; Merle Peacock, Arthur 
Richardson, Sam Clay, Paul Stange, Harold 
Burnett, Gerald Medler for the Redevelop- 
ment Department. 


A motion was made by Mr. Russell to 
approve the minutes of the meeting held 
March 25, 1969. Supported by Mr. Griffin, 


Motion carried unanimously. 


REPORT OF COMMITTEE 


None. 


REPORT OF OFFICERS 


None. 


REPORT OF DIRECTOR 


A. Eagle Restaurant — Recently, Mr. 
James Stajos of the Eagle Restaurant ad- 
vised the Director that he will be submit- 
ting a proposal for redevelopment for the 
southerly 80 feet of Parcel 12, Propect No. 
1, Mich. R-87. The proposal is expected 
within the next couple of weeks. 


B. Heath’s Jewelry (Mr. Heldmeyer) 
Parcel 12—The following letters were sub- 
mitted with the agenda: 
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1-a, Letter dated April 4, 1969 from John- 
son, Johnson and Roy suggesting minor 
changes in architectural concept and 
suggesting a meeting with the architect 
for Mr. Heldmeyer. 


1-b. Letter dated April 11, 1969 from 
Johnson, Johnson and Roy recommend- 
ing that the proposal be accepted subject 
to resolving design problems. 


2. Letter dated April 14, 1969 from Mr. 
Robert Smith, architect for Mr. Held- 
meyer, stating that he can see no 
problem in resolving the recommended 
design and materials. 


8. Letter dated April 17, 1969 from Mr. 
Bruce King, attorney for the Redevelop- 
ment Department, stating that the pro- 
posal is legally sufficient for considera- 
tion by the Redevelopment Board, sub- 
ject to an acceptable financial statement. 


Mr. Zimmerman requested Board con- 
sideration of the proposal. After discussion 
on the element of time involved in building 
and assurance that there would be no delay 
as the developer would move from his pre- 
sent building into the new and continue 
the second phase of building, a motion was 
made by Mr. Griffin to recommend that 
City Council approve the proposal for re- 
development on the north 60 feet of Parcel 
12, Project No. 1, Mich. R-87, submitted 
by Mr. Fred R. Heldmeyer (Heath’s Jewe- 
Iry, Inc.) subject to compatibility of archi- 
tectural design and availability of land. 
Supported by Mrs. Hager. 


Motion carried unanimously. 


C. Michigan Society of Professional En- 
gineers, Parcels 12A and 13—A letter dated 
April 10, 1969 from HUD Regional Office 
was submitted to the Board which states 
that upon receipt of the documentation as 
itemized in their letter, HUD will consider 
this proposal for redevelopment for Par- 
eels 12A and 138, Project No. 1, Mich. 
R-87. In addition, the Board received a 
copy of a letter from Mr. King stating that 
the proposal is legally sufficient for con- 
sideration, subject to receiving an accept- 
able financial statement. 


A motion was made by Mrs. Hager rec- 
ommending that City Council approve the 
proposal for redevelopment for Parcels 
12A and 13, Project No. 1, Mich. R-87 from 
the Michigan Society of Professional Engi- 
neers Insurance Trust, subject to availabil- 
ity of land and compatibility of architectur- 
al design. 


Supported by Mr. Reynolds. 


Motion carried unanimously. 


D. Community Chest, Parcel 8—The Di- 
rector reported that the proposal has been 
approved by City Council; Mr, James Davis 
has been appointed by the United Commun- 
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ity Chest of Ingham County to represent 
them as legal counsel and Mr. Davis and 
Mr. King will be arranging a meeting in 
the near future for the purpose of prepar- 
ing the contract for sale of land. 


E. Michigan Dental Association, Disposi- 
tion Parcel 11—The Director reported that 
there is a delay in finalizing the sale of 
land to the Dental Association. This de- 
lay is due to the fact that the bids for 
construction exceeded the architect’s esti- 
mate of the cost by approximately $250,- 
000. The Dental Association has advised 
the architect to make some changes in the 
construction which, hopefully, will bring 
construction costs in line with their original 
estimate. 


F. Tussing Building Corporation, Acqui- 
sition Parcel 8-8—Since the last Board meet- 
ing City Council has authorized the attor- 
ney for the Redevelopment Board to com- 
mence condemnation action on Parcel 8-8, 
known as the Tussing Building Property, 
however, negotiations have continued for 
the purchase of the Tussing Building Cor- 
poration Leasehold Interest. The Tussing 
Building Corporation purchased the Lessee 
Interest known as the Paramount News 
Center and thereby rental is to be on a 
month to month basis. The Attorney for 
the Paramount News Center requested as- 
surance from the City of Lansing in the 
form of a resolution that upon purchasing 
the Tussing Building Corporation Interest 
the City would not evict the Paramount 
News Center for at least twelve months. 
Then today, just prior to this meeting, it 
was discovered that the Art Theater, 
another Lessee Interest, has rescinded their 
previous agreement and desire to continue 
their option until 1972. This had been pre- 
viously resolved; however, it will require 
further investigation, but there doesn’t ap- 
pear to be a legal basis for the delay. 
Thus the Director is requesting a Board 
recommendation authorizing purchase of the 
Tussing Building Corporation Interest sub- 
ject to all tenants leasing on a month to 
month basis, 


Mr. Rosa requested clarification of the 
landowner interests and Mr. Zimmerman 
explained that condemnation action has 
commenced. Although it is a divided in- 
terest and there is a difference of opinion 
on value in both the Dodge and Davis 
Estates, this should be resolved in the near 
future. The Director also reported that 
the City would not expect to operate the 
building as it would be very costly, but 
will work with the tenants on relocation 
and only maintain the businesses on the 
first floor on a month to month basis. The 
Director also explained that it is imperative 
to complete negotiations with the Tussing 
Building Corporation as soon as possible. 


Mr. Hilley requested further explanation 
of the necessity of a resolution for the 
Paramount News Center and why it could- 
n’t be incorporated within the purchase 
agreement. Mr, Zimmerman explained that 
this is the assurance requested by Mr. 
Johnson’s attorney—that the Paramount 
News Center will not be evicted for twelve 
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months. He also explained that the previ- 
ous manager for the Tussing Building had 
entered into this agreement with the Para- 
mount News and the present manager has 
made every effort to cooperate in order to 
resolve the problems with Paramount News. 


Upon completion of the discussion, Mr. 
Reynolds made a motion to recommend to 
City Council approval to purchase the 
Leasehold Interest of the Tussing Building 
Corporation in the amount of $615,000, 
subject to all lease agreements with tenants 
being on a month to month basis, and fur- 
ther recommended to City Council approval 
of the irremovable fixtures in an amount 
not to exceed $9,132. (HUD concurrence 
on acquisition Parcel 8-8 was received 
August 15, 1968). Supported by Mr. Griffin. 


Motion carried unanimously. 


A motion was made by Mr. Reynolds to 
recommend to City Council the intent of 
the City of Lansing is to allow adequate 
time for relocation of Paramount News 
Center and eviction proceedings will not 
commence for a period of twelve months 
from the date of said resolution being 
passed. Supported by Mr. Griffin. 


Motion carried unanimously. 


G. Irremovable Fixtures, Parcel 10-13 
(Tommy’s Bar)—The Director requested 
Board consideration of purchasing the ir- 
removable fixtures for Parcel 10-13, (Hayes 
Property) for Tommy’s Bar as_ business 
owner, since this is part of the relocation 
benefits concurred in by HUD, 


A motion was made by Mr. Hilley to 
recommend to City Council approval to 
purchase the irremovable fixtures for Par- 
cel 10-13, Project No. 1, Mich. R-87, and 
make payment to the property owner in an 
amount not to exceed $5,408 as concurred 
in by the Department of Housing and Ur- 
ban Development. Supported by Mrs. 
Hager. 


Motion carried unanimously. 


H. Amendment to Contract for Legal 
Services for Bruce King—Mr. Zimmerman 
requested an amendment to the contract 
for legal services for Bruce King, Attorney 
for the Redevelopment Board. Since the 
original contract for $56,700 has been ex- 
pended over a period of five years, an addi- 
tional amount of $10,000 is requested. 


A motion was made by Mr. Hilley to 
recommend to City Council that the Con- 
tract for Legal Service between Bruce 
King, Attorney for the Redevelopment 
Board, and the City of Lansing be amend- 
ed from $56,700 to a maximum amount not 
to exceed total compensation of $66,700 and 
authorization for the Mayor and City Clerk 
to sign said Contract. Supported by Mr. 
Griffin. 


Motion carried unanimously. 


JUNE 2, 1969 


I. Status of Neighborhood Development 
Program Application—Mr. Zimmerman re- 
ported that on Monday, April 21, 1969, City 
Council approved four ordinances: 


1. Coordinated Plan, Projects No. 1 and 2 
2. Development Plan, Project No. 2 
8. Coordinated Plan, Project No. 3 
4, Development Plan, Project No. 3 


(The Development Plan for Project No. 1 
was previously approved by resolution on 
August 10, 1964.) 


Also approved was a (1) resolution 
authorizing the Director to submit the 
NDP Application to HUD which will in- 
elude continuation of Project No. 1 and 
commencement of Projects No. 2 and 3, 
(2) a resolution of commitment of the 
City’s one-third obligation. Since that 
time the NDP Application has been final- 
ized and is currently being reviewed by 
Mr. King, as it is required to include his 
legal opinion with the submission. Upon 
completion of this, the application will be 
hand delivered to the Regional Office of 
HUD in Chicago. 


Mr. Rosa expressed appreciation from the 
Board to the Director and Staff for the 
work involved in preparation of the NDP 
Application; and in turn, Mr. Zimmerman 
expressed his thanks to his staff, particu- 
larly Merle Peacock and Tom Kubanek, 
and also Bruce King for his cooperation. 


COMMUNICATIONS 


1, Submitted with the agenda was a 
letter of appreciation from former Coun- 
cilman Perrin for the cooperation from the 
Redevelopment Board and Staff during his 
tenure in office. 


2. Two letters from Mayor Graves were 
read recommending Board approval of the 
proposals submitted by the Michigan Soci- 
ety of Professional Engineers for Parcels 
12A and 18, and by Mr. Heldmeyer of 
yee Jewelry, Inc., for a part of Par- 
cel 12. 


UNFINISHED BUSINESS 


Mr. Rosa reported that a meeting was 
held in the Mayor’s Office with representa- 
tives of LARC, Mr. Zimmerman, Mr. King, 
Miss Belen and himself for the purpose of 
discussing the situation of the First Block, 
and it was resolved to do everything pos- 
sible to further the development. The De- 
velopers have invested a surmountable 
amount of funds, and also a prime factor 
is pride of accomplishment in their City. 


Mr. Reynolds inquired about the status 
of the North Washington Mall and ex- 
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pressed his desire for better lighting to be 
incorporated within the downtown area. 
Mr. Zimmerman stated that in the near 
future an “Interested Citizens Group” will 
be contacted and meetings will be sched- 
uled so that the preliminary Mall Design 
ean be presented to the group and City 
Council. 


Mrs. Hager reported that she was in 
Washington the previous week and visited 
the new HUD Office Building as well as 
having an opportunity to talk to our legis- 
lators. The consensus of the Board was 
that it would be advisable to write a back- 
ground resume on the status of Urban Re- 
newal in Lansing and send it to the Con- 
gressman and Senator from this District. 
Mr. Zimmerman also stated that, if needed, 
the Legislators will be contacted for the 
purpose of arranging a meeting with Sec- 
retary Romney, and a delegation of City 
officials and various community leaders 
would be making the trip to meet with 
him. 


NEW BUSINESS 


There will be a NAHRO meeting in 
Grand Rapids on May 26, 27, and 28, 1969, 


COUNCIL PROCEEDINGS 687 


and Mr. Zimmerman requested Board ap- 
proval for three staff members and himself 
to attend this meeting. 


A motion was made by Mr. Hilley to 
approve the request for Mr. Zimmerman 
and three staff members to attend the 
NAHRO Conference in Grand Rapids. Sup- 
ported by Mrs. Hager. 


Motion carried unanimously. 


HEARING OF DELEGATIONS AND 
INDIVIDUALS 


None. 


The meeting adjourned at 9:40 p.m. 


Respectfully submitted, 


URBAN REDEVELOPMENT 
BOARD 


Richard L. Zimmerman, 
Secretary, 


OFFICIAL PROCEEDINGS OF THE 


PLANNING BOARD 
OF THE CITY OF LANSING 


Proceedings, March 18, 1969 


March 18, 1969 
7:30 P.M., Court Room No. 1 
6th Floor, City Hall 
Ginienan Hamlne eee ef 740 eM. = 
ROLL CALL 


Present: Bretz, Fink, Gaus, Heino, Paw- 
lak, Reynolds—6. 


Absent: Black, Duncan—2. 


HEARINGS 
SS-47-68 


Mr. Ron Nino, member of the Planning 


Department, made this presentation to the 
Planning Board. 


Mr. Black arrived at 7:45. 


Walter Estes, Attorney, spoke in behalf 
of Mr. Carl and Son, 709 Bank of Lansing 
Building, in opposition to the proposed 
amendment governing the extraction of 
sand, gravel and/or borrow, the rehabilita- 
tion of sand, gravel and/or borrow pits and 
the establishment of sanitary and/or solid 
waste disposal areas, Feels there should be 
an amendment but not done so hastily. 
Thinks there should be further research 
and examination. 


Jack Cote, Attorney, _ representing 
Granger Container Service, Inc., spoke in 
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a lay-out plan showing where each 
building is and how numbers are ar- 
ranged so that they may study same. 


2, It was noted by one of the representa- 
tives that the washing machine con- 
nections in the one bedroom units are 
located under the sink where they are 
hard to reach. It was suggested that 
they be put higher. It was also sug- 
gested that clothes poles are needed in 
the back yard of the one bedroom units 
since laundry-mats are quite distant. 


8. Representatives stated that the speed 
signs placed at Hildebrandt Park were 
too high and could not be seen easily by 
drivers, 


4, Need for playground equipment was dis- 
cussed. The Director stated that con- 
firmation had just been received from 
the Chicago office with the go-ahead to 
purchase the needed equipment. It was 
suggested that the Project Manager dis- 
cuss the following matters with the 
parents at the Tenant Council meeting: 


a. Type of playground equipment they 
feel their children will play on. 


b. Placement of playground equipment. 


c. Type of material used to cover the 
playground area. 


d. Availability of area in the back of 
Hildebrandt Park for a ball field for 
the older children. 


5. Completion of the park behind LaRoy 
Froh not only for the use of the children 
in the project, but for the other children 
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in the neighborhood, requested. Need for 
this park area was stressed by the repre- 
sentatives from the Tenant’s Council, It 
was stated by a Commission Member 
that this park was in the Capitol Im- 
provements budget of the Parks Depart- 
ment for completion hopefully sometime 
this summer. 


6. A request for an interpreter was made 
so that Spanish speaking tenants could 
and would attend the Tenant’s Council 
meetings. Mr. Sablan, who speaks 
Spanish, will handle the matter, 


7. Mr. Sablan, Services Coordinator asked 
about the possibility of a bus being ob- 
tained to be used for transportation of 
children for field trips, ete. Director 
will check into the possibility. 


8. Project Manager is consulting with the 
Board of Water and Light regarding the 
need for and placement of auxiliary 
lighting at Hildebrandt. A request was 
made for additional lighting at the La- 
Roy Froh Project also. Project Manager 
asked to see what is needed. 


Mr. Ronald Cowan, Relocation Officer 
brought a problem before the Commission 
regarding emergency housing for those 
families who may not qualify. The general 
consensus of the Commission was that such 
situations would be handled in the usual 
eae manner by the Housing 

flice. 


Respectfully submitted, 


MARCEL B. ELLIOTT, 
Secretary. 


OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, May 22, 1969 


The meeting was called to order by Chair- 
man Rosa at 7:35 p.m. 


ROLL CALL 


Present: Mrs. Hager, Messrs. Rosa, Rus- 
sell, Eschbach, Hilley and Reynolds—6, 


Absent: Messrs. Griffin and Ramey—2, 
Guests in Attendance: Thomas Mac- 


Clure, Dean of Special Projects and Col- 
lege Services of LCC; Bruce King, At- 


torney for Redevelopment Board; Lloyd 
Moles, The State Journal; Thomas Ku- 
banek, Urban Renewal Planner; Gerald 
Medler, Harold Burnett, Ray Padgett, Sam 
Clay and Merle Peacock, Redevelopment 
Department. 


A motion was made by Mrs. Hager to 
approve the minutes of the meeting held 
April 24, 1969. Supported by Mr. Russell. 


Motion carried unanimously. 
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REPORT OF COMMITTEE 


A. Mall Committee—As Chairman of the 
Mall Committee, Mr. Rosa reported that a 
meeting was held Tuesday, May 20, 1969, 
by the Mall Committee (Rosa, Ramey, Rey- 
nolds, and Russell} with Messrs. Sam Clay, 
Thomas Gubanek and Richard Zimmerman 
in attendance. The purpose of the meeting 
was to recommend a list of interested 
citizens to serve on the Mal] Advisory Com- 
mittee, and establish a date for the present- 
ation of the preliminary Mall Design by 
Johnson, Johnson, and Roy, Mall Consul- 
tants, to the Mayor, City Council, Mall Ad- 
visory Committee and other Department 
Heads and their Board Members. 


The date suggested for the presentation 
was Monday, June 2, 1969. The Washing- 
ton Avenue Mall Plans will be presented 
at that time. The Mall Advisory Committee 
Tames were presented to the Board for 
their suggestions and recommendation. Mr. 
Russell made a motion to approve the list 
as Yrecommended by the Mall Committee. 
Supported by Mr. Reynolds, 


Discussion on the advisability of select- 
ing representatives from the developers who 
have submitted proposals in the Project 
No. 1 area followed. Mr. Zimmerman sug- 
gested, that, for the purpose of having 
coordination and expression from the de- 
velopers, he would notify them of the 
events taking place and obtain their re- 
action before taking any final action. 


Mr. Eschbach expressed his desire to 
have a representative selected from each 
Developer. Mr. Hilley suggested that one 
representative from all the eight developers 
who have submitted proposals in the Project 
No, 1 area would be adequate. 


Mr. Rosa presented the following three 
suggestions for comment: 


1. One representative of the Developers 
2. One representative from each Developer 


8. A meeting of the Devolpers so that they 
May appoint a representative. 


Mr. Eschbach stated that he would like 
to see an amendment to Mr. Russell’s 
motion and add “each Developer select a 
representative to serve on the Mall Ad- 
visory Committee. Mr. Russell reinstated 
his motion, After further discussion, it was 
determined that this would make a very 
large committee and it is more feasible 
to have a smaller membership serve. 


Mr. Reynolds made a motion to amend 
Mr. Russell’s motion to read “the Rede- 
velopment Board recommends acceptance 
of the Mall Advisory Committee List, as 
presented, and the addition of one repre- 
sentative as selected by the Developers who 
have submitted proposals in the Project 
No. 1 area.’? Supported by Mr. Hilley. 


Motion carried unanimously. 


JULY 7, 1969 


The original motion was then passed, 
which approved the list presented and in- 
corporated the amendment. 


Mr, Zimmerman stated that each of the 
eight Developers would be contacted and 
they would receive notification of the June 
2nd presentation. 


REPORT OF OFFICERS 


Mr. Rosa announced that the annual 
election of officers will be held at the first 
meeting in July, as stated in the “Rules of 
Administrative Procedure of the Board” 
and further announced that he did not wish 
to be a candidate for Chairman of the 
Redevelopment Board. 


Myr. Reynolds stated that he would like 
to make a motion to amend the By-Laws 
to state that the “Officers of the Redevelop- 
ment Board shall retain their office for 
no more than two consecutive years. Dis- 
cussion on the procedures for amending the 
By-Laws followed. It was referred to legal 
counsel, Mr, King, to investigate whether 
change in procedure would require an 
amendment to the Ordinance. Mr. Reynolds 
withdrew his motion. 


REPORT OF DIRECTOR 


A. Eagle Restaurant—The Director re- 
ported that he had received a proposal to 
develop from the Eagle Restaurant about 
two hours prior to this meeting. The pro- 
posal will be presented to Mr. King for his 
legal opinion and to Johnson, Johnson and 
Roy, Architectural Consultants, for their 
opinion. The proposal is for the balance 
of Parcel 12, Project No. 1, Mich. R-87, 
South 80 feet; a total of 8,800 square feet 
at $4.25 per square foot; total purchase 
price is $37,400, The five (5%) percent 
deposit of $1,870 has been submitted, The 
Developers (Messrs. James Stajos, George 
Scofes, Steve Annas) will incorporate as 
the Eagle Restaurant and Lounge, upon 
formal approval of the proposal. Mr. Zim- 
merman presented the design plans to the 
Board—First Floor, 50 ft. frontage to be 
operated as Eagle Restaurant; balance, 30 
ft. to be retail (mo tenant at this time); 
Second Floor is to be banquet facilities; 
Basement, a divided area, to serve both 
operations. Start of construction depends 
upon the first phase of the Heath Building 
being completed so that the Jewerly Store 
can vacate their present location and the 
buildings razed, Heath’s are scheduled to 
start September, 1969 and the completion is 
scheduled for approximately eight months. 
The architect for the Eagle Restaurant is 
Mr. James Barber of Barber and Mattern, 
the same architect retained by Leonard 
Wholesale, thus he is familiar with the pro- 
cedures and requirements. 


B. Hubbard Associates, Status of Good- 
Faith Deposit on Parcel 8, Project No. 1, 


A collaborative digitization project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 


JULY 7, 1969 


Mich. R-87—A communication was read 
from Mr. Sam Clay stating that he has 
contacted Mr. Jarvis Schmidt from Hubbard 
Associates and Mr. Schmidt informed him 
that further information will depend upon 
the advice of Mr. Hubbard, who will not be 
available until after June Ist, since most 
of the financial decisions were made by 
him, As a result, there is still no action 
to report. 


C. Capital Advertising, Status of De- 
posit—As a review, the Director stated that 
Board recommendation to retain the deposit 
of Anderson, Battaglia, Hamilton and Yel- 
vington (Capital Advertising) in the 
amount of $432.00 had been sent to City 
Council dated, March 4, 1969. City Council 
referred the request to Committee. Mr. 
Zimmerman notified Capital Advertising of 
the Board and City Council action. Mr. 
Battaglia of Capital Advertising replied 
that they were not satisfied with this de- 
cision and, at Mr. Zimmerman’s request, 
submitted their comments in writing for 
the purpose of submitting it to the Board 
and Council Committee. The letter dated 
May 2, 1969 was read to the Board as well 
as a recap of activities from the time of the 
first submission of a proposal on Parcel 
7-7A, A withdrawal of that proposal and 
resubmission of a proposal for a portion 
of Parcel 5B and 5C was received. The 
first proposal was not concurred in by the 
Board. The second proposal received Board 
action and recommendation to City Council 
November 22, 1967. After frequent re- 
quests, during the intervening time, by the 
Director to be notified of their intent, the 
Developer withdrew the proposal in a letter 
dated, February 21, 1969, and ask for a 
return of deposit. The Board made their 
decision to retain the deposit based upon 
legal counsel of Mr. King, and he made his 
judgment upon the clause in the ‘‘Invita- 
tion for Proposals to Purchase and Rede- 
velop Document” Section 1-B, Instructions 
for Making Proposals, Paragraph 5, which 
includes the key statement “that the de- 
posit be retained as a good-faith deposit for 
liquidated damages.” 


The Board directed Mr. Zimmerman to 
notify the Council Committee that their 
origina) action still stands. 


D. Michigan Dental Association—As re- 
ported at the last meeting, the Dental As- 
sociation is in the process of revising their 
Plans so as not to exceed the original cost 
estimate. It appears that the problems are 
being resolved and they will be able to 
proceed. It is anticipated that transfer of 
title will be approximately June 30, 1969. 


E. Public Improvements 


A copy of the proposed contract, as to 
form was submitted May 8, 1969 to Mr. 
Backus, Public Service Director, and Mr. 
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Oskar Hornbach, City Attorney, for their 
review. It will be necessary to enter into 
contract for Public Improvements in the 
near future as the Leonard Building is 
ready for sidewalk, and Michigan Bell will 
be ready in the near future, as well as it 
will be important in determining the eleva- 
tion of the North Washington Mall. It will 
be necessary to coordinate the plans with 
an Engineer to determine what, when, and 
where the improvements will be put in. 


F. Lansing Community College — Non- 
Cash Credits 


Mr. Kubanek reported that the request 
for certification of the 112 Non-Cash Credits 
has been prepared through the joint efforts 
of the Planning Department, the Redevelop- 
ment Department and the assistance of 
Lansing Community College. It was sub- 
mitted to the HUD Regional Office on Mon- 
day, May 19, 1969. This request for certi- 
fication includes a]l detailed information, 
which we believe meets the requirements 
set forth in the Urban Renewal Handbook. 
Mr. Zimmerman expressed his appreciation 
to Mr. Kubanek, Mr. Peacock and Lansing 
Community College for their efforts in 
preparing the required data. 


G. Termination of the Neighborhood Ad- 
visory Council 


The Neighborhood Advisory Council, for 
the proposed Project No. 2, Mich. R-144, 
was formed in February, 1968 in compli- 
ance with Public Act 323. Mr, Zimmerman 
explained that Public Act 323 requires the 
formation of the Neighborhood Advisory 
Council during the planning stage of Urban 
Renewal Projects, and that since the plan- 
ning stage has been completed this com- 
mittee is no longer required; therefore, he 
has requested the Mayor to officially termi- 
nate the committee. The Neighborhood Ad- 
visory Council has composed the final re- 
port; briefly stating the committee’s ac- 
tivities during its formation. Copies of the 
final report were submitted to the Board 
with the Agenda. 


H. Redistricting of HUD Territroies 


The HUD Regional Districts have been 
revised to form new District Boundaries. 
Mr. Zimmerman explained that this will 
affect Lansing in the following manner: 


Previously, the Area Coordinator was 
Thomas Madden; the new Coordinator is 
Sidney Jamieson. Previously, the Project 
Representative was Al West; the new 
Project Representative is William Rogers. 


Mr. Reynolds made a motion to send a 
letter of appreciation from the Redevelop- 
ment Board and Staff to Mr. Al West for 
his assistance and cooperation. Supported 
by Mr. Eschbach. Motion carried unani- 
mously. 
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COMMUNICATIONS 


Newsletters—Reference was made to the 
copies of the ‘‘Newsletters” from the Re- 
development Department, prepared by Ger- 
ald Medler, which were submitted with the 
Agenda. These “Newsletters” were mailed 
to Property Owners and Tenants in the 
Project Areas. Mr. Zimmerman explained 
that this is the first such ‘Newsletter’ 
and the purpose is to keep the property 
owners and tenants of the Project Areas 
informed on what is taking place and how 
it may affect them. 


UNFINISHED BUSINESS 


Condemnation—Mr. King reported on the 
status of the condemnation proceedings, as 
to necessity, involving the Project No. 1 
area. Since filing in July, 1968, the parties 
concerned were served notice in July and 
August, 1968. 


Court convened in February, 1969; ad- 
journed; called again in March; adjourned; 
called May 21, 1969, and adjourned until 
the week of June 9, 1969. It is very hope- 
ful that a decision will be made at that 
time, June 18, 1969 is the date set for 
the Tussing Building Landowner Interest, 
Parcel 8-8. June 16, 1969 is the date 
scheduled to appear for the McDonald Prop- 
erty, Parcel 3-10. 


NEW BUSINESS 


A. The Tussing Building Property—Par- 
cel 8-8, Project No. 1, Mich. R-87, was ac- 
quired May 7, 1969. There are nineteen 
tenants, elevator service and janitor serv- 
ices requiring the attention of Paul Stange, 
Property Manager. Lease agreements have 
been signed with the tenants ; however, it is 
anticipated that they will be relocated with- 
in six months. The market was searched 
for qualified firms to perform the janitor 
services; as a result, three firms as listed 
below responded: 


1. Janitor Service Company of Lansing. 
2. Acme Janitor Service of Lansing. 


3. Lansing Building Maintenance Company 
of Lansing. 


Janitor Service and Acme Janitor Service 
did not feel that it would be feasible to 
eontract for this type of service for the 
length of time involved. Lansing Building 
Maintenance was doing the building main- 
tenance at the time of acquisition. Due 
to their familiarity with the operation of 
the building and conditions and their con- 
sent to a short term working agreement, a 
Contract for Services was drafted between 
the City of Lansing and Lansing Building 
Maintenance in an amount not to exceed 
$1,303.00 per month. 


JULY 7, 1969 


A motion was made by Mr. Hilley to 
recommend to City Council the Director be 
authorized to execute a Contract with Lan- 
sing Building Maintenance Company for 
building maintenance at a cost of $1,303.00 
per month. Supported by Mr. Reynolds. 


Motion carried unanimously. 


B. Amendment No. 1, Contract for Legal 
Services, Bruce S. King 


The Director notified the Board that due 
to increased and unanticipated activities in 
Project No. 2, Mich. R-144 it is necessary 
to request an amendment to Bruce King’s 
Contract for Legal Services. The original 
contract was for $1,000. The amendment 
is for an amount not to exceed $2,000, 
making a total contract amount not to ex- 
ceed $3,000. 


Mr. Hilley made a motion to recommend 
to City Council execution of Amendment 
No. 1 to the original contract dated April 
19, 1968 by and between Bruce S. King 
and the City of Lansing for Legal Services 
on Project No. 2, Mich. R-144, in an 
amount not to exceed $2,000. Supported by 
Mrs. Hager. Motion carried unanimously. 


Cc. Amendment to By-Laws 


Mr. King obtained a copy of the ‘‘Rules 
of Administrative Procedure of the Board 
of Urban Development, City of Lansing” 
and after review stated that since the 
“Rules” were established by Ordinance and 
based upon the terms of the Ordinance, 
the policy of the Board can be amended 
by written notification of a Board Member ; 
all Board members must be notified by mail 
five days before the next meeting and must 
be approved by at least six Board Members, 


Mr. Reynolds stated that he would pre- 
pare an amendment stating that the Re- 
development Board Officers may hold an 
office for not more than two (2) consecu- 
tive years. The Director was requested to 
mail a copy of the “Rules” to each Board 
member, 


Hearing of Delegations and Individuals— 
None. 


The meeting adjourned at 10:00 p.m. 
Respectfully submitted, 


URBAN REDEVELOPMENT 
BOARD, 


RICHARD L. ZIMMERMAN, 
Secretary. 


N.M. 
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Resolved, that the Chairman and Secre- 
tary of the Board of Water and Light, City 
of Lansing, be and they are hereby directed 
to sign the necessary deed to give the 
Michigan State Highway Commission said 
land needed for right-of-way for US-127 
(Former East Landel Water Plant), for 
the sum of $303,678.00 and mutual benefits, 
and with the conditions set forth in the 
above mentioned letter, provided that pay- 
ment of the sum of $303,678.00 will be 
made immediately; and be it further 


Resolved, that the letter, dated July 31, 
1969, addressed to the Honorable Mayor 
and Members of the City Council from 
Claud Erickson, Director of City utilities, 
be and hereby is incorporated by reference, 


Adopted by the following vote: 


Unanimously. 


Mrs, James W. Squires, 4522 Stillwell 
Ave. spoke ond presented a resolution rela- 
tive to ‘Door to Door” selling. 


Referred to Committee on Ordinance and 
Contracts. 


Mr. Peter B. Grades owener of Hy Grade 
Grocery at 583 S, Chestnut St. spoke rela- 
tive to picketting, etc. at his store. 


Bishop Coles spoke. 
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Mr. Baker, Genl. Mgr. of Wholesale 
Grocer Co. spoke. 


The following spoke relative to low cost 
housing : 

Floyd Decker 

J. McKinley Lee 

Bishop Coles 

W. A. Smith 

Mrs, Parrish 

Mrs. Box 


James Ramey spoke relative the notice 
from HUD. 


John Campanile, 144 Garden St., spoke 
as a member of Model Cities Task Force. 
Council adjourned at 10:00 P.M. 


THEO FULTON, 
City Clerk. 


Lansing, Michigan 
August 4, 1969 


F/B 


OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, June 26, 1969 


Thursday, June 26, 1969 
4th Floor—City Hall 
Lansing, Michigan 


The meeting was called to order by Chair- 
man Rosa at 7:50 p.m. 


ROLL CALL 
Present: Mrs. Hager, Messrs. Eschbach, 
Griffin, Hilley, Ramey, Reynolds and Rosa. 
Absent: Mr. Russell (vacation). 


Guests in attendance: Lane Jessop and 
Russell Fink, recently appointed Board 
Members ; Louis Adado, Councilman; Lloyd 


Moles, The State Journal; Thomas Ku- 
banek, Urban Renewal Planner; Paul 
Stange, Harold Burnett, Gerald Medler, 
Merle Peacock, Redevelopment Department. 


A motion was made by Mr. Reynolds to 
approve the minutes of the meeting held 
May 22, 1969. Supported by Mr. Griffin. 


Motion carried unanimously. 


REPORT OF COMMITTEE 


Washington Avenue Mall—Status 


As a review, Mr. Rosa listed the activities 
to date— 
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1. Mall Committee Meeting—Listed rec- 
ommendations to serve on the Mall Ad- 
visory Committee. 


2. The Board approved the Mall Advisory 
Committee as listed, subject to contact- 
ing the current redevelopers in the Proj- 
ect No. 1 area and suggesting that they 
appoint a representative or representa- 
tives of the redevelopers. 


8. The Mall Advisory Committee met June 
2 and 18, 1969—The Basic Mall Design 
concept was presented to the Mall Ad- 
visory Committee, the Mayor and City 
Council, the Redevelopment Board and 
the Developers. 


4. The minutes of the above mentioned 
meetings were distributed and com- 
ments welcomed. 


5. Copies of the letters of comment which 
were received were submitted to the 
Board for review. 


In summary, Mr. Rosa stated that no 
serious objection to the Mall has been 
voiced; the only negative reaction was from 
the Metro Bus Lines and they seem to be 
agreeable to working out the problems. 
Therefore, Board action was requested so 
that Johnson, Johnson and Roy, Mall Con- 
sultants, can proceed with the detail of the 
Mall Design. 


Mr. Griffin made a motion to recommend 
to City Council approval of the basic Mall 
Design concept for the North Washington 
Mall, Project No. 1, Mich. R-87. Supported 
by Mr. Reynolds. 


Discussion followed by Mr. Reynolds in- 
quiring whether the cost factor can be re- 
solved, as $500,000 has been allowed for 
the Mall and the estimated cost now is 
$750,00. 


Mr. Zimmerman stated that this $750,000 
is a preliminary estimate and if upon com- 
pletion of the mall plans the cost exceeds 
the budget figure of $500,000 then we would 
need to consider three alternatives: 


1. Request HUD to approve more funds 
that would be consistent with the cost. 


2. Ask for City funds to cover the dif- 
ference between our Federal budget for 
the mall and actual cost of the final 
mall plans. 


3. Revision of the mall plans should be con- 
sistent with the approved budget. 


Mr. Griffin suggested the possibility of an 
assessment to the businessmen in the area 
rather than sacrifice the quality of the mall. 
It would be an advantage to the property 
owner to go along with the assessment. 


Mr. Rosa stated that this possibility was 
discussed. Mr. Zimmerman said that all 
negotiations have been with the idea that 
the Mall would be provided with no cost to 
the developer, and before finalization of the 
Mall Design there must be complete agree- 
ment. As Mr. Johnson of Johnson, John- 
son and Roy mentioned at the meetings, 
their presentation was not for preliminary 
plans, but the semi-final draft, subject to 
working out the fine points, 


AUGUST 4, 1969 


At this point in the discussion, the motion 
was approved unanimously, 


REPORT OF OFFICERS 


A. Mr. Rosa introduced Mr, Lane Jessop 
and Mr. Russell Fink as the recently 
appointed Redevelopment Board Mem- 
bers who will take office July 1, 1969. 


B. Housing for Elderly—Mr. Griffin re- 
ported that he attended a meeting held 
Wednesday, June 25, 1969, with Mayor 
Graves, the Council Committee on Re- 
development, four members of the Hous- 
ing Commission, Mr. Marcel Elliott, 
Housing Director, and Mr. Richard Zim- 
merman, Redevelopment Director, to dis- 
cuss the Housing Site for the Elderly. 


Council concurred in the selection of 
Parcel 2A and 38, Urban Renewal Project 
No. 1 as the Housing Site for the Low- 
Income Elderly, and approved the Memo- 
randum of Understanding with the Hous- 
ing Commission. The Housing Commission 
members expressed concern that adequate 
provision be made for a grocery store and 
service facilities. Mr. Zimmerman reported 
that the possibility of this being incorpo- 
rated within the Shiawassee Street Parking 
Ramp is under consideration, and that a 
special Bill was introduced in the Legis- 
lature to allow retail use in municipal fa- 
cilities. The Mayor requested Mr. Guern- 
sey, Mr. Lillis and Mr. Zimmerman to 
meet with Senator Lane for the purpose of 
discussing the possible problem with height 
restrictions for Parcel 2A and 8. Mr. Zim- 
merman reported that they did meet with 
Senator Lane today and the Senator stated 
that he felt there was no conflict with the 
height restrictions; however, he further 
requested that the City contact Mr. Rosa 
for his opinion. There is a possibility of 
the height being reduced to 75 feet, and 
the Housing Commission agreed to comply 
with whatever would be in compliance with 
the zoning laws. 


A Memorandum of Understanding is to 
be executed between the Housing Commis- 
sion and the Redevelopment Director. (This 
has been concurred in by HUD as to form.) 
The Memorandum of Understanding sets 
forth the procedures for Sale of Land on 
Parcel 2A and 3, Urban Renewal Project 
No. 1, Mich. R-87, so that it may be de- 
veloped for Public Housing for the Elderly 
through the Turnkey Method, 


REPORT OF DIRECTOR 


A. Community Chest—Due to the heavy 
workload of the attorneys, there has 
been a delay in drafting the contract for 
Sale of Land; however, the Director met 
with the Attorney for Community Chest, 
Mr. James Davis; Architects, Mr. Clark 
Harris and Mr. Jack Drew; and Mr. 
Salvatore Sagolla representing the Com- 
munity Chest, and the details have been 
worked out and should be finalized about 
July 8, 1969. Depending upon approval 
of the City Council, the outcome of the 
Public Hearing, and HUD Concurrence, 
the construction date is tentatively 
scheduled for this Fall. 
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B. Heath’s—Mr. King has contacted Mr. 
Harry Hubbard, Attorney for Heath’s, 
for the purpose of drafting the contract ; 
however, to-date the arrangements have 
not been made. Mr. Zimmerman stated 
that he will arrange a meeting with Mr. 
Heldmeyer of Heath’s and his attorney 
within a week, and offer assistance with 
the intent that the contract can be draft- 
ed, as to form, in the very near future. 
Mr. King’s legal opinion approves the 
proposal, subject to receipt of the finan- 
cial statement. Timing is of utmost im- 
portance, not only to Mr. Heldmeyer, 
but to the Hagle Restaurant and Lounge. 


C. Eagle Restaurant and Lounge—The pro- 
posal for redevelopment was presented 
to the Board at the May Meeting. Action 
was delayed until review of Mr. King’s 
legal opinion and Johnson, Johnson and 
Roy’s opinion of the architecture design. 
Mr. King recommended Board considera- 
tion subject to forming of the corpora- 
tion and furnishing the required docu- 
ments under the corporate name, John- 
son, Johnson and Roy stated that the 
proposal meets with their approval; 
however, they feel that an opportunity 
is being lost by not taking advantage of 
the pedestrian movement by providing 
display space directly on the allee, 


Mr. Ramsey made a motion to recom- 
mend to City Council approval of the pro- 
posal to develop the south 80 feet of Parcel 
12, Project No. 1, Mich. R-87 by the Eagle 
Restaurant and Lounge, subject to forming 
the corporation and submitting a financial 
statement, noncollusion affidavit and state- 
ment of public disclosure under the corpo- 
rate name; and, further, subject to com- 
patibility of architectural design and avail- 
ability of land. Supported by Mr. Griffin. 


Motion carried unanimously. 


Councilman Adado inquired why the con- 
sultants were primarily interested in display 
windows and suggested that a showcase 
type window be utilized. It was explained 
that this can be considered and might be 
the answer to eliminating the blank wall 
concept along the allee. 


D. Parcel 2, Project No. 1, Mich. R-87-—- 
Parking Ramp Site—-Mr. Rosa explained 
that Mr. Zimmerman has been contacted 
by a private developer interested in re- 
development of Parcel] 2, Urban Renewal 
Project No. 1 as a location for a park- 
ing ramp. For informative purposes and 
to assist the Redevelopment Board in 
making a decision, and also to give the 
developer an answer, Mr. Zimmerman 
contacted HUD, various Department 
Heads for the City and Paul Speer and 
Associates, Inc., Consultants, and re- 
ceived written replies which were read 
to the Board. The letters of opinion are; 


1. HUD Letter dated June 4, 1969— 
They have no objection to such an 
Urban Renewal Plan Change, sub- 
ject to new appraisals and a public 
offering. 

2. Letter from Mr. Elwood Barce, Paul 
D. Speer and Associates, Consultant 
—No definite answer whether this 
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warrants a study; however, points to 
be considered are the City’s Parking 
Revenue Ordinance and the City’s 
contribution to the Urban Renewal 
Project by way of one-third credit. 


3. Letter from Herman Dallmann, 
Parking Supervisor—After the pro’s 
and con’s listed as to feasibility, Mr. 
Dallmann’s opinion stated that park- 
ing construction by a private de- 
veloper should be allowed, and the 
City abandon their plans to build 
ramps in the 200 Block of Shiawassee 
and the 300 Block of Capitol. 


4. Letter from Ray Burgess, Director 
of Finance—The proposal for rede- 
velopment has merit, but many ques- 
tions, both legal, financially and 
operational, will have to be clarified 
before proceeding. Also, considera- 
tion will have to be given to the 
City’s one-third share of Urban Re- 
newal, if the commitment is not kept 
the obligation will have to be pro- 
vided by other means, such as cash, 
which would not be advisable at this 
time. 


5. Letter from Oskar Hornbach, City 
Attorney—The matter is under study 
and an opinion will be forthcoming ; 
however, the letter of the bond ordi- 
nance is not violated; but the spirit 
of the ordinance may be violated by 
jeopardizing the City’s financing of 
the publicly owned ramp. 


Mr. Ramey asked whether the prospect 
of this type of development would hold 
enough interest and Mr. Zimmerman stated 
that he would continue to investigate for 
the purpose of arriving at a decision in 
the near future. 


Mr. Eschbach questioned whether this 
was a realistic inquiry on the part of the 
potential developer. Mr. Zimmerman stated 
that there have been lengthy discussions 
and every indication that he has a genuine 
interest. The consensus was that the Direc- 
tor should continue to investigate; how- 
ever, it might be appropriate to request the 
opinion of City Council. 


Mr. Ramey made a motion that the Direc- 
tor be instructed to continue investigating 
and request Council review of the matter. 
Supported by Mr. Eschbach. 


Motion carried unanimously. 


E. Tussing Building Property, Parcel 8-8, 
Project No. 1, Mich. R-87: 


1. Status of Property—There is a delay 
in the transfer of title on this land 
due to the land owner reversing his 
position ; therefore, the Court Order 
has been set aside and we will have 
to go back into Court; possibly in 
August. 


2. Elevator Service Maintenance for the 
Tussing Building—HUD requires that 
when acquiring property such as the 
Tussing Building, that similar service 
should be provided to the tenants as 
long as they remain, and one of these 
services is the elevator service. 
Haughton Elevator Company was un- 
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der contract with the Tussing Build- 
ing Corporation at the time of ac- 
quisition. They have an agreement 
whereby they provide inspection of 
equipment twice a month, lubricate 
the guiderails from basement through 
the 5th Floor and replace parts at no 
cost. A short-term contract has been 
drafted with the City of Lansing at 
$152 per month for the above men- 
tioned service. 


Mr. Hilley made a motion to recommend 
to City Council that the Director be author- 
ized to sign a contract by and between the 
Haughton Elevator Company and the City 
of Lansing to obtain elevator maintenance 
and repair services for Elevator No. 400-B 
at the Tussing Building, Parcel 8-8, Project 
No. 1, Mich. R-87 at a cost not to exceed 
$152 per month and total compensation in 
an amount not to exceed $1,216. Supported 
by Mr. Ramsey. 


Motion carried unanimously, 


F, LCC—Status Report of Non-cash Credits. 
As reported at the last meeting, HUD 
has given verbal approval of the LCC 
non-cash credits, Since no written ap- 
proval has been received, the Director 
contacted the HUD Regional Office and 
he was assured that they have approved 
the request; the delay is a matter of 
time to process. 


COMMUNICATIONS 


. A copy of a Special Study entitled, 
“Downtown Mall Fever’’ was distributed 
to each Board Member for their review 
and comments. It has been distributed 
also to the Mall Advisory Committee and 
Johnson, Johnson and Roy. 


. A letter was read which the Director re- 
ceived from Mr. Thomas S. Kilbride. 
Mr. Kilbride’s letter was in response to 
a letter of appreciation received from 
the Redevelopment Board and Staff con- 
cerning Mr. Al West. 


UNFINISHED BUSINESS 


Changing of By-Laws, Itroduced 
by Mr. Reynolds 


A. At the Board Meeting held May 22, 1969, 


Mr. Reynolds suggested an amendment 
to Seetion III of the By-Laws, whereby 
the Redevelopment Board Officers may 
hold office for not more than two con- 
secutive years. In compliance with the 
“Rules and Procedures” Section VI, 
Mr. Reynolds notified each Board Mem- 
ber at least five days prior to this meet- 
ing. Seven of the eight Board Members 
were in attendance and voted on the 
amendment, 


The amendment was presented as: 


“A Board Member shall not hold the 
office of Chairman or Vice-Chairman 
for more than two consecutive years.” 


Mr. Reynolds made a motion that the 


amendment to the By-Laws be adopted as 
presented. Supported by Mrs. Hager. 


After brief discussion, Mr. Ramey made 


a motion to re-word the amendment, for 
clarification purposes, to read: 


“A Redevelopment Board Member 
shall not hold the office of Chairman 
for more than two consecutive years, 
and 


“& Redevelopment Board Member 
shall not hold the office of Vice-Chair- 
man for more than two consecutive 
years.” 

Supported by Mr. Reynolds. 


Motion carried unanimously. 


B. Michigan Dental Association—The Di- 


rector reported briefly on the status of 
the Michigan Dental Association pro- 
posal. There will be a News Release 
at 9:30 a.m., and execution of the Con- 
tract for Sale of Land 10:00 a.m., on 
Monday, June 30, 1969. The precon- 
struction conference will be held on 
July 10, 1969, and construction is sched- 
uled to start within the next thirty days. 


NEW BUSINESS 


Mr. Rosa made a motion to introduce a 


Resolution of Recognition on behalf of Mrs. 
Marie Hager and Mr. Lloyd Reynolds who 
will no longer be serving on the Board. 


Supported by Mr. Ramey. 


Motion carried unanimously, 


On behalf of Councilman Belen, Chair- 
man of the Redevelopment Committee for 
City Council, Councilman Adado expressed 
appreciation from the Council for the co- 
operation and outstanding work contributed 
by these Board Members, 


Mr. Hilley spoke on behalf of the Board 
Members in acknowledgment of Mr. Rosa’s 
untiring efforts and the leadership which 
he provided as Chairman, 


HEARING OF DELEGATIONS AND 


None. 


INDIVIDUALS 


The meeting adjourned at 9:30 p.m. 


NM 


Respectfully submitted, 


URBAN REDEVELOPMENT 
BOARD 


Richard L. Zimmerman, 
Secretary. 
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The next meeting will be held September 
24, 1969, at 7:30 p.m., in the Press Room, 
City Hall, 


Motion by Mrs. Bock that the meeting 
stand adjourned. 


So ordered. 


SEPTEMBER 8, 1969 


The meeting was adjourned at 8:30 p.m. 


Respectfully submitted, 


MARVIN TABLEMAN, 
Chairman, 


NORMA DONOVAN, 
Secretary. 


OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, July 24, 1969 


The meeting was called to order by 
Chairman Rosa at 7:40 p.m. 


ROLL CALL 


Present: Messrs. Eschbach, Fink, Griffin, 
Hilley, Jessop, Ramey, Rosa and Russell 
—8. 


Absent: None. 


Guests in Attendance: Thomas Mac- 
Clure, Dean of Special Projects and College 
Services of LCC; Bruce King, Attorney for 
the Redevelopment Board; Lloyd Moles, 
The State Journal; Sam Clay, Ray Pad- 
gett, Harold Burnett, Gerald Medler, and 
Merle Peacock for the Redevelopment De- 
partment, 


All members indicated that they would 
attend the Board Meeting; therefore, Mr. 
Russell suggested changing the order of 
business and holding the election after all 
members were present. Mr. Rosa made 
a motion to proceed with the order of 
business. Supported by Mr. Russell. 


Motion carried unanimously. 


Mr. Eschbach made a motion to approve 
the minutes of the meeting held June 26, 
1969. Supported by Mr. Russell. 


Motion carried unanimously. 


REPORT OF COMMITTEE 


None. 


REPORT OF OFFICERS 


REPORT OF DIRECTOR 
A. Status of Project No. 1, Mich. R-87— 


(1) Parking Ramps—Parcels 2, 5A and 
A, 


On November 4, 1968 City Council 
adopted a resolution stating that wherever 
feasible, future proposed parking ramps 
contain commercial establishments such as 
a drive-in bank, gas station, grocery store, 
ete., on the ground level, and appointed a 
committee to direct these special matters. 
The committee consists of the Redevelop- 
ment Director, Parking Supervisor, City 
Controller, Traffic Engineer, Internal Audi- 
tor and the Executive Assistant to the 
Mayor. 


Parcel 14, Grand Avenue Ramp—Meet- 
ings have been held to consider the draft- 
ing of contracts and setting forth the 
responsibilities of the architects selected 
by City Council, Frank and Stein Associ- 
ates, Inc., and the Planning Consultant 
Firm, E. A. Barton and Associates, Inc. 


Pareel 5A, Ionia-Capitol Ramp — The 
Warren Holmes Company has been selected 
by the City as the Architects for this Ramp. 
The decision will be made as to when this 
Ramp is to be constructed, depending upon 
the feasibility study made by the Consul- 
tant, E. A. Barton and Associates. 


Parcel 2, Shiawassee Ramp—A meeting 
was held on July 7, 1969 with the Building 
and Properties Committee and the Rede- 
velopment Committee of City Council. 
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Other persons in attendance were the 
Financial Consultant, Mr. Barce the Ramp 
Consultants, Mr. Barton and Mr. Dlugos; 
Department Heads for the City which in- 
cluded Mr. Burgess, Mr. Hayes and Mr. 
Dallmann the City Attorney, Mr. Horn- 
bach; and Mr. Zimmerman. 


The purpose of this meeting was to dis- 
euss the feasibility of a private developer 
for the Shiawassee Parking Ramp and the 
communications relating to the feasibility 
of the Shiawassee Ramp. The opinion of 
Mr. Barce and Mr. Hornbach was that the 
construction of the Shiawassee Ramp by a 
private developer would not be in conflict 
with the Bonding Ordinance. The conclu- 
sion from the discussion was that it would 
be desirable to make the land available to 
a private developer for construction of the 
ramp; however, the City Council decided 
to hold the request for potential developers 
in abeyance until the feasibility study on 
the Parking Ramps was completed. 


Mr. Eschbach stated that the proposals 
from the A & P Company and the Service 
Stations, which are on file, should be re- 
considered, and the Lansing Community 
College should be contacted regarding the 
possibility of the College leasing at least 
one level of the Ramp for student parking. 


Mr, Zimmerman replied that these possi- 
bilities are being considered and that the 
provisions for the commercial service facili- 
ties will be incorporated within the disposi- 
tion document. He also stated that Mr. 
Dlugos of E. A. Barton, Ramp Consultants, 
was in Lansing and discussed these points 
along with compiling information so that 
a determination can be made as to how 
many parking spaces will be needed. He 
is also taking into consideration LCC and 
the fact that Project No. 2 will create 
additional interest for added parking facili- 
ties. 


Mr. MacClure, from LCC, stated that 
they have provided only surface parking 
area and the parking situation is a problem 
as the growth of the College continues, 
The cost of Ramp Parking vs. the Surface 
Parking was briefly discussed. 


Mr. Fink inquired whether it has been 
established which Ramp will take priority. 


Mr. Zimmerman repeated that the results 
of the Ramp Consultant’s study and the 
opinion of the financial consultant will 
assist City Council in making the deter- 
mination. It is possible that two ramps 
may be built—Parcel 2 by a private de- 
veloper, and Parcel 14 or 5A, depending on 
the greater need. 


(2) Fred R. Heldmeyer Proposal, North 
60 ft. of Parcel 12— 


The problems concerning the drafting of 
the Contract for Sale of Land, which were 
reported at the last Board Meeting, have 
been resolved and a letier is attached to 
the contract stating that it meets with the 
approval of Mr. Heldmeyer and his Attor- 
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ney, and they will execute the contract at 
the proper time. The documentation has 
been submitted to HUD and their concurr- 
ence is expected within approximately ten 
days. Upon concurrence, the public hearing 
is to be scheduled and procedures completed 
so that construction can start by Fall. 


(3) High Rise for the Elderly, Parcels 
2A and 3—An advertisement for proposals 
known as “Invitation to Purchase and Re- 
develop” will be published for the next three 
weeks in the local newspaper, The State 
Journal, and it is to be published also in 
the Detroit Free Press, In addition, thir- 
teen letters of invitation were mailed to 
potential developers. The deadline for sub- 
mitting a proposal on the Parcel is October 
1, 1969. 


The ratio of parking spaces was discussed 
briefly, and Mr. Zimmerman stated that it 
has been considered by the Planning De- 
partment, and as a result there was a 
waiver of the one parking space per person 
and changed to one parking space for two 
people. 


Mr. Fink recalled that the recommenda- 
tion went through the Planning Board and 
the Planning Director was directed to 
contact the HUD Regional Office for specific 
data. Also it was noted that in this type 
of housing most of the parking space need- 
ed would be for visitors and employees of 
the building. As a result, Mr. Zimmerman 
was directed to check this matter with the 
Housing Director and the Planning Director 
and report to the Board at their August 
meeting. 


ELECTION OF OFFICERS 


Since all Board Members were in attend- 
ance at this point, it was decided to hold 
the election of officers—Mr. Zimmerman, as 
Secretary of the Redevelopment Board, con- 
ducted the election of officers. He opened 
the elction by requesting nominations for 
Chairman. 


Mr. Eschbach nominated Mr. Russell and 
Mr. Ramey nominated Mr. Hilley. Mr. 
Jessop made a motion that the nominations 
be closed. Supported by Mr. Fink. 


Motion carried unanimously. 


Mr. Zimmerman ask whether it was the 
pleasure of the Board Members to hold 
election by ballot. Mr. Ramey recommend- 
ed reversing the order of voting for the 
candidates which were nominated. Mr. 
Russell stated that since he has been Vice- 
Chairman for two years and currently 
Chairman of another Board within City 
Government, he would like to decline the 
nomination. 


Mr. Ramey made a motion to cast a un- 
animous ballot for Mr. Glenn Hilley as 
Chairman of the Redevelopment Board. 
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Supported by Mr. Eschbach. 


Motion carried unanimously. 


Mr. Hilley conducted the remainder of 
the meeting. 


Nominations for Vice-Chairman were 
opened. Mr. Russell nominated Mr. Ramey. 
As there were no other nominations, Mr. 
Russell made a motion that the nominations 
be closed. Supported by Mr. Rosa. 


Motion carried unanimously. 


Mr. Russell made a motion to cast a 
unanimous ballot for Mr. James Ramey as 
Vice-Chairman. Supported by Mr. Rosa, 


Motion carried unanimously. 


The order of business continued— 


At a later point in the meeting, Mr. Rosa 
made a motion that the Chairman appoint 
a committee to review the proposals received 
for Parcels 2A and 8 and recommended 
that the Housing Commission appoint a 
similar committee, He further recom- 
mended that the Committees meet jointly 
to review the proposals received and make 
recommendation to their respective Boards. 
Supported by Mr. Ramey. 


Motion carried unanimously. 


Chairman Hilley ask for volunteers and 
as a result, the committee members ap- 
pointed to review the proposals for Parcels 
2A and 3 are— 


Jack Griffin, Chairman 
James Ramey 
Clarence Rosa 


Mr. Zimmerman was directed to write a 
letter to the Housing Commission and Hous- 
ing Director conveying the Board’s request. 


(4) Community Chest, Parcel 8 — The 
Contract for Sale of Land has been com- 
pleted and submitted to HUD for concur- 
rence. A reply from HUD is anticipated in 
the near future. 


(5) Lansing Area Redevelopment Com- 
pany, Parcel 15—A meeting was held July 
23, 1969 in the Mayor’s Office attended by 
Oskar Hornbach, Bruce King, Sam Clay 
and Richard Zimmerman, along with Pat- 
rick Callihan of LARC, for the purpose of 
considering the status of the First Block 
Development. A resume of this meeting 
was distributed to the Board Members. 


Due to the litigation pending on_ the 
Detroit Hotel, Tommy’s Bar and Broadway 
Lunch, it has made it difficult for the City 
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to convey title to LARC; therefore the 
Mayor’s recommendation to the Board was 
that the date on the contract for convey- 
ance of property be amended by deleting 
the date of July 1, 1969 and inserting the 
date of June 30, 1970. 


Mr. Jessop made the motion to recom- 
mend to City Council that the Contract for 
Sale of Land by and between the City of 
Lansing and the Lansing Area Redevelop- 
ment Company be amended to read June 30, 
1970 instead of July 1, 1969. Supported 
by Mr. Rosa. 


Motion carried unanimously. 


(6) Hubbard Associates of Lansing, 
(Question of Deposit Refund)—At the Jan- 
uary meeting, the Redevelopment Board 
recommended to City Council that the pro- 
posal for redevelopment made by Hubbard 
Associates of Lansing be rescinded and the 
good-faith deposit be retained by the City 
pending further investigation of the facts. 
The Director read a resume of the activi- 
ties that have taken place from the time 
Hubbard Associates first indicated an in- 
terest in developing in the Urban Renewal 
Area of Lansing. 


The Redevelopment Director requested 
that Hubbard Associates provide a list of 
their contacts which were made in an 
effort to obtain financing. After much cor- 
respondence and several meetings, some in- 
formation was submitted. Mr. Rosa also 
pointed out that Hubbard Associates origi- 
nally commented that “obtaining tenants 
would not pose a problem, as this type of 
development would draw tenants from out 
of the City.” Later, Hubbard Associates 
eontacted the State of Michigan and im- 
plied that the State would be the major 
tenant. 


After considerable discussion, Mr. Griffin 
made a motion to recommend to City Coun- 
cil that the refund of the deposit which 
amounted to $6,120 made by Hubbard As- 
sociates of Lansing shall be retained by 
the City of Lansing. Supported by Mr. 
Rosa. 


Motion carried unanimously. 


(7) Site Improvements 


A report of the meeting held July 1, 1969 
was submitted with the Agenda. The pur- 
pose of the meeting was to bring the Utility 
Firms and Departmnt Heads from the City 
together so that the Utility Maps can be 
updated from the original maps, dated 
August 1964, When the maps and informa- 
tion have been compiled, they will be 
available for the developers as needed. 


B. Status of NDP Application 


Mr. Zimmerman briefly explained the 
reason for changing to the NDP Concept 
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for the benefit of the two new Board 
Members. He continued by reporting that 
in June he had met with a HUD Repre- 
sentative in a four-hour session, and at that 
time was told that although there were 
some reviews of the application to be com- 
pleted, HUD’s recommendation to the 
Washington Office of HUD would be to 
approve funds for execution of Project No. 
1; initial funding for Project No. 2; and 
no acquisition funds for White Motors; 
however, funds could be provided for fur- 
ther feasibility studies of the Project No. 
38 Area. This analysis was based upon the 
estimated writedown cost of 90 percent. 
On July 8, 1969, Mr. William Rogers, HUD 
Project Representative, visited the City and 
verified the previous indication of the Re- 
gional Office recommendation. Since that 
time, the Director has met with the Mayor, 
Mayor Pro-Tem and White Motor’s Officials 
and advised them of this matter. The result 
of these meetings was to send further com- 
munications to Congressman Chamberlain 
for the purpose of requesting a meeting 
with Secretary Romney. 


C. Report on Citizens’ District Council 
Meeting, District Area No. 3 


Mr. Zimmerman reported that he has 
advised the CDC of Area No. 3 of the facts 
relating to Project No. 3 and the Council 
responded by agreeing to write a letter to 
Congressman Chamberlain expressing their 
concern for the Project and they also felt 
that it was in the best interest of the people 
in the area to not release the facts until 
receiving official HUD action. 


Another item of concern is the attendance 
problem of the CDC. It is increasingly 
difficult to obtain a quorum at the meet- 
ings. Some of the lack of interest may be 
due to the lapse of time involved and the 
inactivity within the project while waiting 
for HUD action. 


D, Request approval to update appraisal, 
Pracel 65-6, Project No. 2, Mich. R-144, 


The owner of Parcel 65-6 has undertaken 
considerable remodeling of this property. 
The second appraisal, which was completed 
during the early part of 1969, indicates the 
consideration of the remodeling; however, 
the first appraisal, which was completed 
in the early part of 1968, describes the 
property prior to remodeling. It is neces- 
sary that we have two appraisals on all 
properties which reflect an accurate de- 
seription, condition and current opinion of 
value. As a result of the review appraiser’s 
finding on the variation of the two ap- 
praisals, he recommended a third appraisal. 
The Redevelopment Department has re- 
quested a proposal to perform this third 
appraisal. The following were submitted: 


Henry Novakoski __-.....-..$450 
Gerald Walsh __.. . 400 
Malcolm Milks __. ... 300 


Mr. Rosa made a motion to recommend 
to City Council that the City of Lansing 
obtain the professional services of Malcolm 
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Milks for the purpose of conducting the 
third appraisal on the property described 
as Parcel 65-6 Project No. 2, Mich. R-144 
at a cost not to exceed figure of $300. 
Supported by Mr. Eschbach. 


Motion carried unanimously. 


COMMUNICATIONS 


Letter from Mr. Mark Battaglia of 
Capital Advertising—A letter was read 
which the Director received from Mr. Bat- 
taglia expressing appreciation for the re- 
consideration to authorize the refund of the 
deposit made by Anderson, Battaglia, 
Hamilton and Yelvington on Parcels 5B 
and 6C, Project No. 1, Mich. R-87. 


UNFINISHED BUSINESS 


Mr. Ramey suggested naming a replace- 
ment for Mr. Reynolds to serve on the Mall 
Committee, and Mr. Russell Fink agreed 
to serve in this capacity. 


NEW BUSINESS 


Changing of By-Laws, introduced by Mr. 
Ramey. 


When the Redevelopment Board was first 
initiated, the By-Laws known as “Rules 
of Administrative Procedure of the Board 
of Urban Redevelopment” stated that the 
Board meetings will be held the 4th Tuesday 
of every month. At the Board meeting of 
November 28, 1965, the By-Laws were 
amended to schedule the regular meeting 
date to the 4th Thursday of every month, 
due to the request of a former Councilman. 
However, it is now advisable to revert to 
the original By-Laws, Section I. Each 
Board member was notified in writing of 
this amendment more than five days prior 
to this meeting for the purpose of consider- 
ation, according to Section VI of the By- 
Laws. Eight of the Board members were 
present and voted on the amendment. 


The amendment was presented as— 


“Meetings of the Redevelopment 
Board will be held the 4th Tuesday 
of every month at 7:30 p.m. in City 
Hall, and at such other time as 
designated by the Board at a regu- 
lar meeting.” 


Mr. Ramey made a motion that the 
amendment to the By-Laws be adopted as 
presented, Supported by Mr. Russell. 


Motion carried unanimously. 


HEARING OF DELEGATIONS AND 
INDIVIDUALS 


None. 
The meeting adjourned at 9:50 p.m. 


Respectfully submitted, 
URBAN REDEVELOPMENT 
BOARD, 


RICHARD L. ZIMMERMAN, 
Secretary. 
N.M. 
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OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, August 26, 1969 


The meeting was called to order by Chair- 
man Hilley at 7:30 p.m. 
ROLL CALL 


Present: Messrs. Eschbach, Griffin, Hilley, 
Jessop, Ramey, Rosa and Russell—7. 


Absent: Mr. Fink—1. 

Guests in Attendance: Douglas Mc- 
Kinstry, Coordinator of Plans and Mainten- 
ance Department, and Frank Benedict, Vice 
President, LCC; Thomas Kubanek, Urban 
Renewal Planner; Douglas Frost, Arthur 
Richardson and Sam Clay, Redevelopment 
Department. 

Mr. Fink requested that he be excused 
due to a conflict of meeting schedules. A 
motion was made by Mr. Ramey to approve 
Mr. Russell Fink’s absence. Supported by 
Mr. Rosa. 


Motion carried unanimously. 


A motion was made by Mr. Rosa to ap- 
prove the minutes of the meeting held 
July 24, 1969. Supported by Mr. Jessop. 


Motion carried unanimously. 


REPORT OF COMMITTEE 


Mr. Hilley presented the committee ap- 
pointments of the Redevelopment Board for 
the 1969-70 year as follows: 


Mall Committee 
Clarence Rosa, Chairman 
James Ramey 
Duane Russell 


Russell Fink 


Personnel Committee 
Duane Russell, Chairman 
Glenn Hilley 
Jack Griffin 


Real Estate Appraisal Committee 
Glenn Hilley, Chairman 
Lane Jessop 
Everett Eschbach 
Proposal Review Committee 
High Rise for the Elderly Parcels 2A & 3 
Jack Griffin, Chairman 
James Ramey 
Clarence Rosa 


Redevelopment Board Representative on 
Citizens’ Advisory Committee for 
Community Improvement 


Russell Fink 


A motion was made by Mr. Ramey that 
the Redevelopment Board approve the Com- 
mittee appointments as presented. Sup- 
ported by Mr. Rosa. 


Motion carried unanimously. 


REPORT OF OFFICERS 


Mr. Hilley invited the Board Members to 
attend the Ground Breaking Ceremony for 
the new Michigan Dental Building at the 
intersection of Ionia and Washington, 
known as Parcel 11, Project No. 1, Mich. 
R-87), on Thursday, August 28, 1969 at 
9:30 a.m. 


AA. Report on Court Decision 


Due to a Court decision issued Friday, 
August 22, 1969, by Judge Reisig concern- 
ing the City of Lansing vs. Frank J. Wery 
et al, which includes the six remaining 
parcels of land under condemnation pro- 
ceedings in Urban Renewal Project No. 1, 
Mich. R-87, the following report was given 
by Mr. Bruce King: 


Judge Reisig ruled in favor of the prop- 
erty owners—that the motion to dismiss the 
condemnation action be granted. The 
Court’s decision was based upon the fact 
that the City did not establish a Citizens’ 
District Council within the required 90- 
day time element, The Finding of Fact 
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indicated that the City took 93 days for 
the formation of the Citizens’ District 
Council, 


Mr. King further stated that, although 
the motion to dismiss was granted, the 
Court did consider all issues raised and 
ruled in the City’s favor on the following 
items ; 


1. The condemnation action under Act 
295, Public Act of 1966, is not uncon- 
stitutional. 


2. No fraud or abuse of discretion by the 
City. 


8. The necessity of taking of the properties. 


4, The property owners did receive notice 
of the Public Hearing on the Urban 
Renewal Plan. 


5. The City did negotiate by giving prop- 
erty owners fair market offers prior to 
commence condemnation action. 


Also, Mr. King stated that further analy- 
sis of the matter will be required; however, 
there are three alternatives— 


1. We could appeal the Court decision 
within 20 days from the date the Court 
Order is entered. 


2. Seek legislation to amend the Citizens’ 
Council requirement. 


8. We could return to the point where 
condemnation proceedings were started, 
which would mean public hearings and 
re-appointment of the committee, 


Mr. Zimmerman stated that a tentative 
date has been scheduled with the Legal 
Counsel of HUD to review the situation. 
Also, he has been working with the Munic- 
ipal League and other Redevelopment and 
Housing Officials in the State on legisla- 
tion to amend the law which would change 
the requirements for establishing the Citi- 
zens’ District Council. 


A. Personnel Report 


(1) Mr. Zimmerman made reference to the 
hiring of additional staff at the begin- 
ning of the 1969 year, for the purpose 
of meeting the need to cover the extra 
workload, upon approval of the NDP 
Application. Although the NDP_ has 
been delayed, the request was made to 
HUD to transfer funds to cover this 
additional staff (as stated in the letter 
dated June 30, 1969, submitted with 
the agenda,) and the HUD concurrence 
of this request in their letter dated 
July 16, 1969 (submitted with the 
agenda). 


(2) Resignation of Personnel—Mr. Gerald 
Medler, Citizens’ Council Coordinator, 
and Mr. Paul Stange, Property Man- 
ager, have resigned to take new posi- 
tions—Mr. Medler with the State of 
Michigan and Mr. Stange transferred 
to the Assessor’s Office. 
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(3) Replacement of Property Manager— 
Mr. Douglas Frost has been hired as 
Property Manager and was introduced 
to the Board by Mr. Zimmerman. Mr. 
Frost transferred from the Building 
Department where he has been em- 
ployed for the last six years, and he 
has an extensive background in the 
building field. 


B. Status of Project No. 1 


(1) Communications from the Housing Di- 
rector and Planning Director (sub- 
mitted with the agenda were review- 
ed regarding the ratio of parking 
spaces required for the High Rise for 
the Elderly, Parcels 2A and 3. It was 
confirmed by these communications 
that 50 parking spaces were adequate. 


A communication from Marcel Elliott, 
Housing Director, was read which stated 
that the Housing Commission has appointed 
a committee to work with the Redevelop- 
ment Board Committee for the purpose 
of reviewing the proposals submitted for 
development by Turnkey Method of the 
High Rise for the Elderly on Parcels 2A 
and 8, Project No. 1, Mich. R-87. The 
Housing Commission Committee Members 
are: 


Nolen Qwen 
Wilfred Clapp 
Mrs. Shirley Sliker 


A status report on Interested Developers 
for Parcels 2A and 8 is as follows: 


1, Daverman Associates of Grand Rapids 
—Conference date to be scheduled. 


2. Elmer J. Manson—Local—Conference 
scheduled Wednesday, August 27, 1969. 


3. Americana Homes of Southfield—Con- 
ference held August 4, 1969. 


4. Alco Universal—Local—Had Conference 
with Mr. William Mateer July 29, 1969. 


5. Foster, Shermerhorn and Barnes—Local 
—Held Conference with Mr. Barnes 
August 22, 1969. 


6. Housing Development Company of Cleve- 
land, Ohio—Conference scheduled for 
week of September 1, 1969. 


7. Clark Construction Company—Local— 
Tentative appointment for week of 
September 1, 1969. 


8. We have been contacted by Mr. Henry 
Novakoski representing a group of Lan- 
sing Realtors. A letter has been sent 
to the City Attorney requesting legal 
opinion regarding possible conflict of 
interest). 


(2) Public Hearings scheduled for Septem- 
ber 8, 1969 


Public Hearings are scheduled for the 
Heldmeyer Proposal, the north 60 feet of 
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Parcel 12, and the Community Chest of 
Ingham County Inc., Parcel 8, both in 
Project No. 1, Mich. R-87, on September 
8, 1969. The Director suggested that all 
Board Members who can attend, do so. Mr. 
Rosa suggested, and the Board Members 
agreed, that Mr. Glenn Hilley as Chairman 
of the Board attend the Public Hearings 
on behalf of the Board. 


Mr. Rosa inquired whether Mr, Held- 
meyer’s property was included in the con- 
demnation proceedings. Mr. King replied, 
“tyes, however, prior to executing the Con- 
tract for Sale of Land for the north 60 
feet of Parcel 12, where he is scheduled to 
build his new building, Mr, Helmeyer has 
agreed, through his Attorney, Mr. Harry 
Hubbard, to transfer title to Parcel 1-7, 
Project No. 1, (known as the current loca- 
tion of Heath’s Jewelry).’”’ However, the 
transfer of title will be with the stipulation 
that he reserves the right to contest value 
at a later date. 


(8) Eagle Restaurant and Lounge 


Mr. Zimmerman recalled that the Board 
has made their recommendation to City 
Council and City Council has approved the 
proposal from the Eagle Restaurant and 
Lounge to redevelop the south 80 feet of 
Parcel 12, Project No. 1, Mich. R-87, sub- 
ject to their forming their corporation and 
submitting a financial statement and non- 
collusion affidavit under the corporate 
name and also subject to availability of 
land and compatibility of architectural de- 
sign. The Redevelopment Department has 
attempted several times to contact Mr. 
Sinas, Attorney for the developer, for the 
purpose of drafting a Contract for Sale of 
Land. The meeting was delayed for vari- 
ous reasons—due to Mr. Sinas’ heavy 
schedule and then being away on vacation. 
The meeting was held August 21, 1969 and 
three problems must be clarified before 
drawing the final contract— 


1. They are required to form a corporation 
and they expressed a desire to delay, 


2. They want to add a clause under 
“Special Provisions’ making the con- 
tract contingent upon approval of trans- 
fer of the Liquor License, 


3. They want assurance that after the ex- 
Piration of the current lease agreement 
that they can remain by leasing on a 
month to month basis. 


Mr. Sinas was informed that the cor- 
poration must be formed and clarification 
will be made that the contract cannot be 
executed on a contingent basis under 
“Special Provisions” and the determination 
of the Lease Agreement will be subject to 
the Eagle Restaurant and Lounge showing 
that they have begun construction or are 
being detained by the adjacent building 
(Heldmeyer) construction. 


Mr. Zimmerman stated that he wanted 
the Board to be informed as to the status 
of the current problems and delays pertain- 
ing to the proposal, and the contract negoti- 
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ations, He further stated that if negotia- 
tions are not concluded by the next Board 
meeting, it may be appropriate for the 
Board to recommend that City Council 
rescind its previous action—approving the 
proposal, 


C. Status on NDP Application 


Mr. Zimmerman stated that he had sub- 
mitted the material along with a letter 
dated August 12, 1969 to the Board mem- 
bers for the purpose of keeping them in- 
formed and had prepared a resume of the 
meeting held in Washington on August 
21, 1969 which was distributed to the 
Board Members at this meeting. However, 
the problems still remain that (1) HUD is 
considering the Jolly-Cedar Issue prior to 
releasing funds and that (2) they have 
three times more requests than they have 
available funds, (3) also, HUD is concerned 
about the cost of acquisition of the White 
Motor Property. 


Mr, Russel] recalled that the former 
Project Representative, Mr. West, warned 
that the distribution of funds would be a 
problem. 


Mr. Zimmerman reported that he had 
prepared a booklet for the participants at 
the meeting which contained copies of 
the activities concerned with White Motors. 
A copy was retained by Mr. Van Dusen. 


Mr. Hilley ask if it was felt that the trip 
was worthwhile and Mr. Zimmerman re- 
plied in the affirmative. For instance, Mr. 
Van Dusen was not aware of some recom- 
mendations made by the HUD Regional 
Office, but it shows that the City, State 
and National Government can work to- 
gether, 


Mr. Ramey ask if this situation would 
affect the City’s one-third share for non- 
cash credits. Mr. Zimmerman replied, 
“Yes, in this respect, the City is required 
to furnish their non-cash credits within 
one year from the date of approval of 
funding for the NDP Application.” 


Consideration was given to just how 
would White Motors valuate their prop- 
erty if they had to sell it under different 
circumstances. Is their current price valid? 


Mr. King reminded the Board that the 
value was based upon the City Assessor’s 
Appraisal Report. Mr, Zimmerman re- 
ported that in preparation for the trip to 
Washington the City Assessor’s Appraisal 
Report was reviewed by three very com- 
petent appraisers—William Porter, Henry 
Novakoski and Herbert Streukens. 


The various methods of determining the 
valuation for White Motors were discussed 
by Board Members. The Director also re- 
minded the Board that this is not the final 
decision on value, the purchase price will 
be set after two more appraisals, which 
will be obtained upon the funding of the 
Project. 
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Mr. Ramey commented that HUD still 
seems to be emphasizing the Jolly-Cedar 
Issue. Mr, Zimmerman answered that Mr. 
Van Dusen said that no funding would be 
forthcoming to Lansing until] the Jolly- 
Cedar Issue is resolved. 


Mr. Ramey reacted to an article pub- 
lished in the August 28, 1969 issue of the 
State Journal whereby the Federal Court 
has granted permission to the American 
Independent Party to enter into the Jolly- 
Cedar Appeal Case. 


In summation, Mr. Zimmerman stated 
that he will continue to advise the Board 
of any new developments pertaining to 
the Application. 


D. Request to Attend NAHRO Confer- 
ence— 


The Director requested Board approval 
for himself and two staff members to at- 
tend the 32nd National Conference of 
NAHRO scheduled for October 12-15, 1969 
in Miami, Florida. 


A motion was made by Mr. Ramey that 
the above request be approved. Supported 
by Mr. Russell, 


Motion carried unanimously. 


COMMUNICATIONS 


None. 


UNFINISHED BUSINESS 


Mr. Rosa suggested that Mr. Lloyd Moles 
of The State Journal should be commend- 
ed for is reporting of the Urban Renewal 
activities. His reporting has been objec- 
tive, as he has taken time to research the 
facts prior to reporting them; and, by 
incorporating background information in 
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his articles, it helped to clarify the matters 
for the public, 


A motion was made by Mr. Rosa to write 
a letter of commendation from the Rede- 
velopment Board to Lloyd Moles; Support- 
ed by Mr. Griffin. 


Motion carried unanimously, 


(Mr. Eschbach suggested that a copy 
should be sent to Mr. Louis Weil, Publisher 
of The State Journal.) 

Mr. Fink requested that, in his absence, 
Mr. Hilley inquire whether Mr. King felt 
that he had sufficient legal assistance to 
deal with the legal issues currently in 
question. 


Mr, King replied, “‘Yes,’”’ for the present 
he has sufficient assistance within his firm. 


NEW BUSINESS 


None. 


HEARING OF DELEGATIONS AND 
INDIVIDUALS 


None. 
ADJOURNMENT 


The meeting adjourned at 9:15 p.m. 
Respectfully submitted, 


URBAN REDEVELOPMENT 
BOARD, 


RICHARD L. ZIMMERMAN, 
Secretary, 
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OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, September 23, 1969 


The meeting was called to order by Chair- 
man Hilley at 7:30 p.m. 


. ROLL CALL 


Present: Messrs. Eschbach, Fink, Griffin, 
Hilley, Jessop, Ramey, Rosa and Russell—8. 


Absent: None. 


Guests in Attendance: Al Tubbs, CRP 
Coordinator; Raymond Guernsey, Planning 
Director ; Thomas Kubanek, Urban Renew- 
al Planner; Bruce King, Attorney for Re- 
development Department; Lloyd Moles, The 
State Journal; Ronald Cowan, Relocation 
Officer; Merle Peacock, Arthur Richard- 
son, Douglas Frost, Sam Clay, Raymond 
Padgett, Harold Burnett, Redevelopment 
Department. 


A motion was made by Mr. Rosa to ap- 
prove the minutes of the meeting held 
August 26, 1969. Supported by Mr. Ramey. 


Motion carried unanimously, 


REPORT OF COMMITTEE 


Parcels 2A and 8, High Rise for the 
Elderly—A report was given by Mr. Jack 
Griffin, Chairman of the Proposal Review 
Commitee for Parcels 2A and 8, High Rise 
for the Elderly, which is to be developed 
by the Turnkey Method. The Committee 
met Thursday, September 18, 1969 to re- 
view the list of twelve interested developers 
and to review the disposition document 
which was prepared by members of the 
Redevelopment Staff and Housing Staff 
entitled, “Procedures for Disposition of 
Parcels 2A and 8, Urban Renewal Project 
No. 1, Mich. R-87.” The criteria for assist- 
ing the Committee was established as— 


1. All proposals are to be in the Redevelop- 
ment Office by October 1, 1969 at 5:00 
p.m. 


2. The Redevelopment Staff and Housing 
Staff are to submit their Staff Reports 
on each proposal prior to the committee 
meetings. 


8. A check list is to be prepared which is 
to be used as guidelines. 


4, There is to be a personal presentation 
by each developer—with one-half hour 
for the presentation and one-half hour 
for a question period. 


5. In addition to the Staff Reports, obtain 
evaluation of proposals by Johnson, 
Johnson and Roy, Inc., as consultants. 


6. Invite the Mayor and City Council to 
attend all future committee meetings. 


Upon selection, submit the committee’s 
recommendation at a joint meeting of the 
Redevelopment Board and Housing Com- 
mission for approval, then submit all pro- 
posals to the Housing Assistance Office of 
HUD for concurrence. Upon concurrence 
by City Council, the proposal selected will 
then be submitted to the Renewal Assist- 
ance Office of HUD. 


Mr. Ramey pointed out that the develop- 
ment now includes office space and main- 
tenance facilities which’ will require amend- 
ing the zoning classification. 


REPORT OF OFFICERS 


None. 


REPORT OF DIRECTOR 


A. Report on the recent Court Decision 
—Mr. King reported that he and Mr. Zim- 
merman met with the General Counsel, 
Assistance Counsel and Trial Counsel in 
the Chicago Regional Office on September 
2, 1969 to discuss the Court decision. The 
HUD Counsel stated that the issue is of 
wider scope than the City of Lansing. They 
have contacted the Washington Trial Coun- 
sel and the Washington HUD Office and 
they are working on the legal problems in- 
volved. They requested Mr. King to obtain 
the assistance of Mr. Stratton Brown of 
Miller, Canfield, Paddock and Stone, a 
Bonding Firm, to review the Court Deci- 
sion and pending legislation—this has been 
done. Today, September 23, 1969, Mr. King 
received a call from the Regional Office 
requesting that a meeting be held on 
October ist. After this meeting, a report 
should be forthcoming and perhaps a need 
for a special Board meeting. 
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Mr. Zimmerman stated that the City has 
20 days, from the date of signing of the 
Court Order, to consider an appeal of the 
Court Decision and, as of this date, the 
Court Order has not been signed. And, he 
further stated that he has contacted Mr. 
William Davis, Manager of State Affairs 
Division, Municipal League, and has been 
advised by Mr. Davis that the corrective 
legislation will be placed on the floor for 
adoption immediately upon the legislature 
reconvening on October 6, 1969. 


Mr. King is of the opinion that the 
legislation would be retroactive. 


Mr. King also stated that at this point 
the proposed legislation would make all 
cities exempt from establishing the Citi- 
zens’ District Council if they have less than 
100 persons to be relocated within the 
project as of June 22, 1968. This legisla- 
tion would make Project No. 1 exempt 
from forming a Citizens’ District Council. 


B. New Appraisals for Project No. 1, 
Mich. R-87— 


Mr. Zimmerman stated that while con- 
sidering the recent Court Decision, we 
should proceed to eliminate as many time 
barriers as possible and perhaps come up 
with another solution pertaining to the 
acquisition of the remaining properties. 
He has discussed his ideas for negotiations 
with the Chairman of the Board and has 
taken the following steps: (1) Mr. Zimmer- 
man contacted the HUD Regional Office 
asking that they give consideration to the 
landowner’s appraisal, (2) While at the 
Regional Office in July, he discussed the 
matter with Mr. McCormack from the HUD 
Office in Washington, (3) Both, Mr. King 
and Mr. Zimmerman have met with the 
Acquisition Section of the HUD Regional 
Office in regard to the question which per- 
tains to consideration of the landowner’s 
appraisal, (4) The Regional Office gave 
verbal approval to Mr, Zimmerman to pro- 
ceed negotiating with the owners of the 
Hayes Property, Parcel 10-13—negotiations 
should be a compromise of the value be- 
tween the city appraisal and the land- 
owner’s appraisal for an accurate indica- 
tion of the value. 


A meeting was held with Mr. Leo Farhat, 
representing the landowners of Parcel 10-13, 
Hayes Property (also, previously known as 
Tommy’s Bar). The results of the meeting 
was that Mr. Farhat agreed to give an op- 
tion to purchase the property at the figure 
of $41,500 with the understanding that the 
City would undertake a new appraisal, re- 
fiecting today’s market value; and if the 
appraisal indicates a value in excess of 
$41,500, the acquisition price would be the 
value reflected in the appraisal. 


Mr. Charles W. Larson has submitted a 
proposal to prepare this appraisal at a 
cost not to exceed $850. This rate com- 
pares with previous rates on this property 
as appraised by Mr. H. C. Cannon at 
$1,475 and Mr, H. H. Streukens at $900. 
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Mr. Ramey raised the question whether 
we were in a position to change the apprai- 
sal now and was it fair to other property 
owners that have already had their prop- 
erty acquired, 


Mr. Zimmerman stated that he feels that 
it is a matter of giving consideration to the 
landowner’s appraisal, assuming that the 
appraisals are complete and accurate. 


Mr. Ramey stated that no one wants to 
see Urban Renewal succeed more than he; 
however, it appears that people are being 
rewarded for holding out. 


Mr, Padgett injected the comment that 
when you figure the capital rate, the differ- 
ence in the two appraisals is one half of 
one percent, 


Mr. Zimmerman ask that these two items 
be considered—(1) Proceed with the ap- 
praisal by Mr. Larson, (2) Proceed with the 
option at this time while waiting for the 
results of the appraisal. He also inquired 
whether the Real Estate Committee wished 
to express their opinion. No comment was 
received from the committee. 


Sinee there was no further discussion, 
Mr. Eschbach made a motion to recom- 
mend to City Council that a new appraisal 
be obtained upon the property described as 
Parcel 10-18, Project No. 1, Mich, R-87, 
known as the Hayes Property, and further 
recommended approval of the professional 
services of Mr. Charles Larson be obtained 
to perform the appraisal at a cost not to 
exceed $850.00. Supported by Mr. Griffin. 
For—(7) seven; Opposed—(1) One, Mr. 
Ramey, 


Motion carried. 


Mr. Zimmerman informed the Board that 
during the meeting with Mr. Leo Farhat, 
there was discussion regarding Kewpee 
Restaurant. He further advised the Board 
that he has been discussing acquisition of 
the Detroit Hotel with the property owner’s 
Attorney, Mr. Thomas Sinas. It was noted 
that the Building Department and the Fire 
Marshal have issued inspection reports on 
the Detroit Hotel. 


After considerable discussion, a motion 
was made by Mr. Rosa directing Mr. Zim- 
merman to request the assistance of the 
Real Estate Appraisal Committee in select- 
ing the Real Estate Appraisers prior to 
requesting Board action on future apprais- 
ers, Supported by Mr. Russell. 


Motion carried unanimously. 


Mr. Zimmerman stated to the Board that 
he appreciates the opinions and direction 
of the Board. He will be continuing negoti- 
ations with Kewpee’s, the McDonald Prop- 
erty is scheduled on the Court Calendar for 
November 10, 1969 and he has an appoint- 
ment with Mr. Francis J. Wery, Tuesday, 
September 380, 1969. 
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Mr. Griffin inquired as to how much has 
been spent on Project No. 1 so far, and 
Mr. Peacock replied, “close to $7 million, 
which includes the recent purchase of the 
Tussing Property.” 


Mr. Fink inquired whether the Wery 
Property was significant in relation to LCC. 


Mr. Zimmerman said that he has not 
discussed it with LCC recently, they have 
altered their plans while waiting for the 
acquisition of the property. 


Mr. Zimmerman requested Board ap- 
proval to acknowledge the Court Order is- 
sued September 19, 1969 on the Tussing 
Property. 


Mr. Rosa made a motion to recommend 
to City Council that the following Court 
Order be acknowledged and further recom- 
mended that City Council authorize payment 
not to exceed $105,000 to the landowners 
of Parcel 8-8, Project No. 1, Mich. R-87, 
as stated in the Order, with total compensa- 
tion to be decided by jury trial scheduled 
for January 12, 1970. 


Supported by Mr. Eschbach. 


Motion caried unanimously. 


Mr. Zimmerman requested Board approval 
for the purchase of Heath’s Jewelry, Par- 
cel 7-7, Project No. 1, Mich. R-87 and in- 
formed the Board that Mr. Heldmeyer has 
signed the Court Stipulation giving us title 
to the property with the provision that he 
is reserving the right to contest total value 
at a later date. 


Mr. Ramey made a motion to recommend 
to City Council approval to purchase, with 
Court Stipulation, Parcel 7-7, Project No. 
1, Mich. R-87, known as Health’s Jewelry 
in an amount not to exceed $30,000. Sup- 
ported by Mr. Rosa, 


Motion carried unanimously. 


Mr. Zimmerman noted that with the 
purehase of the Tussing Property, Hayes 
Property and Heath’s Jewelry, the acquisi- 
tion status is 106 parcels acquired, and 5 
remaining to be purchased. 


Mr. Griffin inquired whether any of these 
properties would be scheduled for demoli- 
tion. 


Mr, Zimmerman stated that the first lo- 
eation would be Parcels 10-13 and 10-14 
(formerly Tommy’s Bar and Barker-Fowler 
locations) but he has no immediate plans 
for the Tussing Building due to leasing of 
the first fioor to Paramount News and 
Mac’s Cigar Store, 


C. Revised Fixture Apraisal on Leonard 
Wholesale Distributing Company, Parcel 
5-6, 7, 8 and 9, Project Ne. 1, Mich. R-87. 
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The Director stated that the original 
Fixture Appraisal received HUD concur- 
rence on March 29, 1965; however, during 
the most recent activities pertaining to 
planning the relocation of the Leonard 
Wholesale Distributing Company, it was 
apparent that various items were not pre- 
viously included within the Fixture Ap- 
praisal. An updated Fixture Appraisal has 
been obtained recently from the S. M. Dix 
Company and this revised appraisal has 
received HUD concurrence; therefore, the 
Director requested Board approval of the 
revised appraisal. 


Mr. Ramey made a motion to recommend 
to City Council that they authorize the 
purchase of irremovable fixtures for Par- 
cels 5-6, 7, 8 and 9, Project No. 1, Mich. 
R-87, (known as Leonard Wholesale Distri- 
buting Company) for an amount not to ex- 
ceed $12,560. Supported by Mr. Jessop. 


Mr. Griffin raised the question of sign 
control. 


Mr. Zimmerman stated that sign control 
is not incorporated within the Urban Re- 
newal Plan for Project No. 1; however, 
sign control is included within the Urban 
Renewal Plans for Projects No, 2 and 3. 
He advised the Board that although the 
sign for Leonard Wholesale can be pur- 
chased as an irremovable fixture, Leonard’s 
have indicated that they intend to retain 
their ownership of the sign by placing it 
at the rear of their new building. 


By consensus of the Board, Mr. Hilley 
ask that the sign control issue be studied 
and discusion continued at the next Board 
meeting. 


The above motion to recommend to City 
Council approval of payment for irremov- 
able fixtures for Leonard’s carried unani- 
mously. 


As continuation of the Sign Control dis- 
Seer, the following comments were 
made: 


1. Mr. Kubanek suggested some type of 
sign control should be incorporated into 
the Project No. 1 Plan, perhaps by 
amendment. 


2. Mr. King stated that the extra work and 
expense should be considered in order 
to amend the Urban Renewal Plan. He 
felt that the Board did have sign con- 
trol through the existing Urban Renewal 
Plan; however, he will investigate this 
and report back to the Board. 


8. Mr. Guernsey added that if a change in 
the plan is made it would have to be 
adopted by City Council or perhaps a 
deed restriction could be made. 


4. Mr. Zimmerman suggested also that it 
could be incorporated into the proposals, 
but in referring to Mr. Guernsey’s sug- 
gestion, we can put in a deed restriction 
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for future conveyance, but what about 
the property owners who have already 
received their deeds? 


Mr. King stated that he will look at the 
Leonard Proposal and Mr. Ramey made 
a motion that the Director and Mr, King 
investigate the matter and report back to 
the Board. Supported by Mr. Rosa. 


Motion carried unanimously. 


D. Status of Disposition Parcels, Project 
No. 1, Mich. R-87 


(1) Eagle Restaurant and Lounge Proposal, 
South 80 feet of Parcel 12—Mr. Zim- 
Mmerman reported that he has received 
the Contract for Sale of Land for 
Eagle Restaurant and Lounge and they 
have clarified their position since the 
report at the last Board meeting. They 
agree to the Terms and Conditions as 
stated— 


a. They will sign the contract as separ- 
ate individuals rather than form- 
ing a corporation at this time. How- 
ever, upon completion of the con- 
struction and the Building Depart- 
ment issuing an occupancy permit, 
they will at that time form their cor- 
poration. 


b. The Sale of Land is not subject to 
transfer of Liquor License. 


ce. At this time the City is not giving 
a guarantee for continued occu- 
pancy of the existing Eagle Restau- 
rant Property but will give consider- 
ation to an extension of the lease 
approximately six months prior to 
the termination of their existing 
lease. The consideration for con- 
tinued occupancy will be dependent 
upon the Eagle Restaurant’s efforts 
to begin and complete construction 
of their new building. 


The Contract will now be submitted 
to HUD for approval. 


(2) Heldmeyer Proposal, (Heath’s) North 
60 ft. of Parcel 12— 


The resolution has been adopted by 
the City Council which authorizes the 
Mayor and City Clerk to sign the Con- 
tract for Sale of Land for the North 
60 feet of Parcel 12, Project No. 1, 
Mich. R87, by and between the City of 
Lansing and Fred R. Helmeyer. The 
signing of the contract is scheduled 
for Monday, September 29, 1969, 9:30 
a.m. 


(3) United Community Chest of Ingham 
Co. Proposal, Parcel 8— 


The proposa] received Council ap- 
proval September 15, 1969. The Com- 
munity Chest has been notified that 
the Contract for Sale of Land must be 
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signed within thirty days, final plans 
and evidence of financing is to be com- 
pleted and transfer of title no later 
than December 20, 1969. Construction 
should be under way by February, 1970. 
(These are outside dates) 


E, Report on the Jolly-Cedar Issue as it 
relates to NDP Funding— 


Mr. Zimmerman stated that the mater- 
ial submitted to the Board recently has been 
for informative purposes. In conjunction 
with the Michigan Chapter of NAHRO Con- 
ference being held in Lansing, Thursday, 
September 25, 1969, six HUD Officials will 
be arriving in Lansing at approximately 
4:00 p.m. on Wednesday, September 24th 
—Mr,. Francis Fisher, Regional Admini- 
strator; Mr. Kent Fuller, Urban Develop- 
ment Specialist, Model Cities; Mr. Thomas 
S. Kilbride, Acting Regional Administrator 
for Renewal Assistance; Mr. Thomas Mad- 
den, Area Coordinator for Eastern Michi- 
gan; Mr. Sydney Jamieson, Area Coordi- 
nator for Western Michigan; from the 
Chicago Regional Office, and Mr. William 
McGill, Region IV, Program Manager of 
Washington, D.C. A tour of the city has 
been scheduled which will include Model 
Cities Area, Housing Sites, Open Space 
(Red Cedar Basin) and Urban Renewal 
Projects No. 1, 2 and 3. 


Another meeting has been scheduled for 
Thursday, September 25, 1969, 7:00 a.m. 
in the Mayor’s Office which will include 
City Council; Mr. Gerald Ernst, Assessor ; 
Mr. Marcel Elliott, Housing Director; Mr. 
Raymond Guernsey, Planning Director; and 
Mr. H. H. Streukens, Appraiser. The pur- 
pose of the meeting is to clarify (1) The 
question of Federal Funds to undertake the 
appraisals of the Diamond-Reo Plant, (2) 
The status of NDP Funding for the City of 
Lansing, (3) The relationship of the Jolly- 
Cedar Housing Project with the NDP 
Funding for the City; (4) The question 
of conflicting directives, one from the Re- 
newal Assistance Office of HUD and the 
other from the Housing Assistance Office 
of HUD. 


The Board members requested minutes, if 
possible, or a resume of the meeting with 
the HUD Officials. 


COMMUNICATIONS 


A letter from Mr, Louis Weil, Editor and 
Publisher of the State Journal, was read 
which expressed his gratitude to the Re- 
development Board for acknowledging the 
informative reporting of Urban Renewal 
Activities by Mr. Lloyd Moles, 


UNFINISHED BUSINESS 


None. 
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NEW BUSINESS 


A. Capitol Complex Relocation—Mr. Ron- 
ald Cowan, Relocation Officer, reported that 
in response to a letter from Mr. George 
Washington, Director of the Department 
of Administration for the State of Mich- 
igan, dated September 8, 1969, notifying 
the City of Lansing that the State desires 
to terminate their Lease Agreement with 
the City of Lansing on the State owned 
Capitol Complex Housing Units by Decem- 
ber 1, 1969; therefore, people of the area 
must be relocated. In addition, Mr. Cowan 
distributed copies of a survey taken in the 
Capitol Complex Area bounded by Ottawa, 
Allegan, Sycamore and Butler along with 
a copy of the letter written by Mr. Cowan 
to the tenants of the buildings in the area 
and a questionnaire. 


Mr. Ramey inquired whether an exten- 
sion of time has been considered and Mr. 
Cowan stated that an extension may be 
necessary as some of the relocation prob- 
lems are very complex, not all qualify for 
public housing and some who do qualify 
ae to wait until there is something avail- 
able. 


Mr. Ramey asked if there are any people 
involved who were moved from Project No. 
1 and Mr. Cowan replied, ‘‘One.” 


Mr. Hilley aske for an updated report on 
the activities in the Capitol Complex area 
from month to month. 


B. Community Renewal Ten-Year Plan— 


Mr. Guernsey gave a brief background re- 
sume of CRP—In 1965, 180,000 dollars was 
granted to get a Comunity Renewal Study 
underway, now they are in the final plan- 
ning and, at the present time, a second 
CRP Application has been submitted to 
HUD. 


Mr. Al Tubbs distributed a booklet which 
contains the projected Ten-Year Plan for 
the City to the Board members for their 
review. Some of the points covered are 
(1) An Overview, Lansing and Its Region ; 
(2) Housing Conditions in Lansing; (3) 
Lansing Community Issues; and (4) Goals 
and Strategies for Community Renewal; 
then the projected Ten-Year Program. 


Board review and recommendation is to 
be referred to the Planning Board as they 
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will include it within the final document 
upon completion of the projected study and 
then will be submitted to City Council. 


Mr. Russell inquired where the figures 
and material were compiled as he is con- 
cerned about the report. 


Mr. Guernsey stated that the background 
work was collected and the analysis was 
made by a consultant. 


Mr, Zimmerman stated that although he 
served on the committee and had expressed 
his opinion to them he would like to make 
his position clear to the Board. He feels 
that the Ten-Year Program is too ambiti- 
ous for the resources of the city; he ques- 
tions the feasibility of setting up a quali- 
fied staff sufficient to carry out the pro- 
gram, due to its complexity; the effect on 
the financial arrangements for the City’s 
one-third obligations; and what the re- 
sponse would be from the citizens of the 
community, which is necessary to gain their 
support. He also noted that the overlap 
of the Urban Renewal Area and the Model 
Eien area could make a cumbersome prob- 
lem. 


Mr. Rosa ask Mr. Tubbs if Model Cities 
had been considered and what if some of 
the reports conflict? 


Mr. Tubbs stated that the report will be 
submitted to the Model Cities Policy Board 
for their consideration. 

Mr. Griffin suggested further review of 


the Ten-Year Plan and continuation of the 
discussion at a later date. 


HEARING OF DELEGATIONS AND 
INDIVIDUALS 


None. 


The meeting adjourned at 10:30 p.m, 


Respectfully submitted, 


URBAN REDEVELOPMENT 
BOARD, 


RICHARD L. ZIMMERMAN, 
Secretary. 
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in this project and after a discussion the 
Board instructed Mr. Tableman to proceed 
with plans for implementation. 


The next meeting will be held Tuesday 
evening, December 30, 1969, at 7:30 p.m., 
in the Press Room, City Hall. Motion by 
Mr. Dodson that the meeting be adjourned, 
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So ordered. The meeting was adjourned 
at 8:50 p.m, 


Respectfully submitted, 


MARVIN TABLEMAN, 
Chairman, 


NORMA DONOVAN, 
Secretary. 


OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, October 28, 1969 


4th Floor, Conference Room 
City Hall 
Lansing, Michigan 


The meeting was called to order by Chair- 
man Hilley at 7:45 p.m. 


ROLL CALL 


Present: Messrs. Hilley, Eschbach, Grif- 
fin, Jessop, Ramey Rosa and Russell. 


Absent: Mr. Fink, 


Guests in Atendance: Mr. Philip Gan- 
non, President of LCC; Mr. Douglas Mc- 
Kinstry, Cordinator of Plans and Mainte- 
nance of LCC; Mr. Raymond Guernsey, 
Planning Director; Mr. Alan Tubbs; Mr. 
James Spackman, Senior Planner; Mr. 
Lloyd Moles, The State Journal; Mr. Ron- 
ald Cowan, Relocation Officer; Mr. Sam 
Clay, Mr. Raymond Padgett, Mr. Douglas 
Frost, Mr. Merle Peacock, Redevelopment 
Department; Mr. Bruce King, Special As- 
sistant City Attorney. 


A motion was made by Mr. Russell to 
grant an excused absence to Mr. Russell 
Fink. Supported by Mr. Rosa. 


Motion caried unanimously. 


A motion was made by Mr. Rosa that the 
minutes of the September 23, 1969 meeting 
be approved as submitted. Supported by 
Mr, Eschbach, 


Motion carried unanimously. 


REPORT OF COMMITTEE 


Parcels 2A and 3, Project No. 1, Mich. 
R-87, High Rise for the Elderly— 


Mr. Jack Griffin, Chairman of the Hous- 
ing Proposal Review Committee, reported 
that four Developers have made their per- 
sonal presentations with eight more sched- 
uled to be given within the next two weeks. 
All proposals were in by October 1, 1969 
and the Developers are now being given the 
opportunity to deliver a one-hour presenta- 
tion to the Committee. Minutes of these 
Meetings and recommendations will be 
forthcoming for Board consideration, as 
well as Housing Commission consideration. 


REPORT OF OFFICERS 


None. 


REPORT OF DIRECTOR 


A. Court Decision regarding Condemna- 
tion of Property within Project No. 1— 
After preliminary discussion, a motion was 
made by Mr. Rosa that the Redevelopment 
Board recommend to City Council that the 
Court Decision handed down by the Circuit 
Court of Ingham County regarding the case 
of the City of Lansing vs. Francis J. Wery, 
et. al., be appealed. Supported by Mr. Esch- 
bach. 


Motion carried unanimously. 


B. Report on NDP Funding—Mr, Zim- 
merman briefly reviewed the reports and ac- 
tivities since the last regular meeting such 
as— 
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1. Minutes of the meeting held with 
HUD Officials in Lansing on September 25, 
1969 have been mailed to each Board mem- 
ber. 


2. A communication has been mailed to 
each Board member concerning the activi- 
ties which took place at the National 
NAHRO Conference October 12-15, 1969 
and the action initiated at this conference 
as reported in an article entitled, “‘A Call 
to Action on Urban Renewal Funding.” 


As a result, a resolution was drafted to 
urge Congress approval of $1.6 billion for 

Urban Renewal funding. This action was 
sanctioned by the Board of Governors of 
NAHRO, the Nationa] League of Cities and 
the U. S. Conference of Mayors. This reso- 
lution was adopted by Lansing City Council 
October 20, 1969, and then was immediately 
telezgrammed to Senator Philip Hart ; Sena- 
tor Robert Griffin; Senator Richard B. Rus- 
sell, and Thomas J. Scott as Chief Clerk 
of Senate Appropriations Committee; Con- 
gressman Charles Chamberlain; and E. 
Earl Newkirk as Associate Director for 
Housing Codes Renewal National Associa- 
tion of Housing and Redevelopment Offi- 
cials to support the delegation that met in 
Washington, for this purpose, on Tuesday, 
October 21, 1969. 


As a result of the above mentioned ac- 
tion, a report was issued in a weekly bulle- 
tin “Housing Affairs Letters” and stated 
that 300 City Officials from all over the 
nation were in attendance, (this action was 
initiated and accomplished in less than one 
week). 


8. On October 21, 1969, Mr. Joseph 
Becker, Assistant to the Regional Director 
of HUD Chicago Office, visited Lansing and 
met with Mayor Graves, Councilmen Fergu- 
son and Belen, Mr. Jack Adams of White 
Motors, Glenn Hilley, Chairman of the Re- 
development Board and Richard Zimmer- 
man, Director of the Redevelopment De- 
partment for the purpose of discussing 
the appraisal problem pertaining to White 
Motors. Mr. Adams was to report to his 
Board in Cleveland and obtain their deci- 
sion. Upon receiving a signed agreement 
between the City of Lansing and White 
Motors, Council action will be necessary 
to approve a request for funds to carry 
out this appraisal. Then, upon Council ap- 
proval, an application will be submitted to 
HUD for concurrence of the necessary 
funds in the amount of $38,000 for two 
appraisals and a review of the appraisals. 
Mr. Becker stated that they would do every- 
thing possible to reply to this application 
by December 15, 1969. 


Mr. Ramey requested that the Director 
submit copies of the agreement between the 
City of Lansing and White Motors to the 
Board at the conclusion of the negotiations. 


Mr. Ramey made a motion that the Board 
recommend to City Council that, upon an 
agreement being finalized with White 
Motors, the Director be authorized to pro- 
ceed with the submission of an application 
to HUD for appraisal funds for the Dia- 


DECEMBER 1, 1969 


mond Reo Plant on South Washington Ave- 
nue. Mr. Jessop made a motion to amend 
Mr. Ramey’s motion, stating that the Board 
action is subject to the agreement being 
substantially in the form as presented at 
this meeting. Mr. Ramey agreed to Mr, 
Jessop’s amendment. 


The motion, as amended, was supported 
by Mr. Rosa, 


The motion carried unanimously. 


C. Status of Disposition Parcels, Proj- 
ect No. 1, Mich. R-87 


(1) Heldmeyer Building, N. 60 ft. of 
Parcel 12—Reference was made to the let- 
ters enclosed with the agenda—two letters 
from Johnson, Johnson and Roy dated Oc- 
tober 16th and 21st and a letter from Mr. 
J. Barber dated October 23rd (architect for 
Eagle Restaurant) whereby agreement has 
been reached in design for the two propo- 
sals so that they give the appearance of 
one building. Also, a letter has been sent 
to Mr. Robert Smith who represents Mr. 
Heldmeyer confirming that this arrange- 
ment is acceptable to Eagle Restaurant, 
Mr. Zimmerman reported that he has sent 
a letter to Mr. Smith and Mr. Heldmeyer 
stating that the Board reserves the right 
to final review of the signs for the building. 


Construction on the Heldmeyer Building 
is to commence no later than March 15, 
1970. 


(2) United Community Chest, Parcel 8— 
The construction plans were approved Oc- 
tober 20th; transfer of title is scheduled 
for December 1, 1969. 


(8) First Block Development, Parcel 15 
(LARC)—There have been three meetings 
with the Attorney for the property owners 
(Mr. Sinas) in an attempt to solve the 
problems. There is the possibility that the 
third appraisal may be needed and if so this 
will require Board action. 


Mr. Jessop made a motion to recommend 
to City Council that the Director be author- 
ized to proceed with the third appraisal of 
the parcels yet to be acquired in the Project 
No. 1 area; subject to consulting with the 
Real Estate Committee of the Redevelop- 
ment Board on the selection of the Ap- 
praiser and the terms of the contract with 
the Appraiser. Suported by Mr. Eschbach. 


Motion carried unanimously. 


(4) Leonard Wholesale, Parcel 5B-5A1— 
Sign Control—In response to the request 
made at the last regularly scheduled Board 
Meeting, Mr. King investigated the legality 
of exercising sign controls in Project No. 1. 
(His opinion submitted with the agenda.) 


Mr. Zimmerman stated that since the last 
meeting he has discussed the Sign Controls 
with Mr, Harvey Altman of Leonard Whole- 
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sale, and he has agreed to install a sign 
that will be flush with the building, as well 
as being of proper dimension so as to re- 
late well in proportion to the size of the 
building, 


Mr. Hilley ask Mr. Zimmerman to _dis- 
euss the Sign Control matter with Mr. Ray- 
mond Guernsey, Planning Director, and re- 
port to the Board at the next regularly 
scheduled meeting. 


COMMUNICATIONS 


None. 


UNFINISHED BUSINESS 


Mr. Griffin inquired, “What is the status 
of Project No. 2?” 


Mr. Zimmerman replied that he had an- 
ticipated some question regarding Project 
No. 2 and Lansing Community College; 
therefore, Mr. Philip Gannon, President 
of LCC and Mr. Douglas McKinstry are at- 
tending the Board meeting for the purpose 
of explaining some of the events leading 
up to their decision to announce a change 
in their future building construction. 


Mr. Gannon stated that he had met with 
City Council about a week prior to this 
meeting and explained that they contem- 
plated changing their downtown campus 
site, They no longer intend to put their 
Physical Education facilities east of the 
Grand River; they intend to change the lo- 
cation of the vocational building; they are 
considering building their own parking area 
which is to accommodate approximately 
3,500 cars since about 80 percent of their 
students commute, and they now have 7,000 
students enrolled and expect 12,000 in the 
next few years. Mr. Gannon stressed the 
point that they are now in the process of 
testing these plans, 


Mr. Zimmerman ask if they still intend to 
incorporate the pedestrian mall on Wash- 
ington Avenue and Mr. Gannon replied that 
they do. Mr. Zimmerman also commented 
that this will open the area on the east side 
of the river in the Project No. 2 area to 
a \ nda land use and put it on the tax 
rolls. 


Mr. Zimmerman ask Mr. Gannon if the 
College has discussed the revised plan with 
Johnson, Johnson and Roy. Mr. Gannon 
replied that the College has utilized the 
services of Mr. Jack Drew to work out the 
revised plan; however, the College will con- 
sult with Johnson, Johnson and Roy. 


At this point of the discussion, Mr. Gan- 
non ask the Board to consider removing 
Project No, 2 from the NDP Application 
and proceed with Project No. 2 under the 
conventional method of funding by using 
the existing grant reservations in the 
amount of $4,758,000 previously allocated 
for Project No. 2. 
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Mr. Zimmerman reviewed the reasons for 
changing from the conventional method of 
funding to the NDP method of funding, 
a that this was a recommendation of 


Mr. Ramey ask if it was possible to con- 
vert Project No. 2 to the conventional 
method of funding. 


Mr. Zimmerman stated that he would 
have to consult with HUD as well as in- 
vestigate the whole matter. 


Mr. Jessop inquired whether HUD would 
allow the $4,758,000 to be used in this 
manner, as suggested, and Mr. Zimmerman 
replied ‘‘yes.” 


Mr. Ramey ask that HUD’s reaction be 
explored and then report to the Board. 


Mr. Rosa inquired about the land use on 
the other side of the river and Mr. Guern- 
sey responded by saying that they are al- 
ready making studies of this. 


A. Capitol Complex Relocation Status— 


A report on the Status of the Capitol 
Complex Area Relocation was given by Mr. 
Ronald Cowan. He distributed the current 
written report; however, he has been ad- 
vised today by the Housing Commission that 
15 Public Housing units, previously as- 
signed to the Relocation Office, will not be 
available as a resource for assistance to 
those persons being relocated from the Cap- 
jitol Complex Area. 


B. Status of the Detroit Hotel— 


Mr. Cowan reported that he has been un- 
able to interview occupants of the Detroit 
Hotel, as it is necessary to obtain the per- 
mission to enter the biulding from the porp- 
erty owner’s attorney, Mr. Thomas Sinas, 
but he is in the process of making the nec- 
essary arrangements. 


C. Community Renewal Ten-Year Plan Pro- 
jection— 


As a preliminary to the discussion, a 
letter was read which Mr. Zimmerman 
wrote to the Citizens’ Advisory Committee 
for Community Improvement dated, Sep- 
tember 30, 1969. This letter was written 
for the purpose of clarifying his views 
which are (1) he questions the feasibility 
of setting up sufficient staff with adequate 
competence to handle such an ambitious 
program; (2) he is concerned about the 
financing arrangements for the City’s one- 
third share, and (8) he is also concerned 
about citizen acceptance of a program of 
such magnitude. 


Mr. Guernsey continued to report that his 
department has prepared an application for 
an additional two-year federal grant for 
$180,000 (one-third City and two-thirds 
Federal Share) for the purpose of refine- 
ment and further clarification of their goals 
their goal is war on blight and decay of 
the inner-city and the community. 
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Mr. Jessop stated that he is inclined to 
agree with the Redevelopment Director, Mr. 
Zimmerman, that this appears to be an 
ambitious goal. 


Mr. Ramey stated that he would favor 
a program that will aid the prevention of 
urban blight and that most of the goals 
will have to be considered; however, at the 
present, he would like to reserve judgment 
on the document until he has had time to 
give it more consideration. He feels that 
the Board should consider the opinion of 
the consultants as well as the Director. 


Mr. Rosa recalled that in the beginning 
of the Urban Renewal Program, this too 
seemed ambitious, and although it has not 
advanced as rapidly as all would like, it 
has made considerable progress and in a 
similar way this ten-year projection must 
be viewed. He would be inclined to go on 
record as favoring further study and re- 
finement of the projected plan. 


Mr. Griffin sated that he remembers the 
North Lansing problems and that he does 
not feel the program too ambitious—he will 
go on record as favoring the plan. 


Mr. Eschbach agreed with Mr. Rosa that 
the long range plan must be reviewed. 


Mr. Guernsey stated that he expects that 
there will be changes in the plan, that they 
will have to meld with obstacles along the 
way as well as city accomplishments. 


Mr. Jessop ask where the funds for this 
program would come from—would it be 
City or Federal funds? 


Mr. Guernsey stated that it would be 
Federal Urban Renewal funds and the 
City’s one-third share would be non-cash 
credits through the projected Capital Im- 
provements. 


Mr. Jessop further inquired how the 
funds could be obtained since there is diffi- 
culty in appropriating Federal funds now. 


Mr. Guernsey replied that he is aware 
of this problem and the plan will have to 
be adjusted according to the funds avail- 
able. 


Mr. Zimmerman stated that he is still 
eonecerned about community acceptance. 
For instance, the title gives the impression, 
to the average citizen, that it is another 
urban renewal program. Perhaps, the word- 
ing could be changed. A suggestion might 
be to change it to ““Ten-Year Program for 
Community Improvement.” 


Mr. Guernsey said he had on objection 
to such a suggestion. 


Mr. King stated that serious thought 
should be given to the relationship to Act 
189; it states quite clearly that an area 
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shall be designated a blighted area and from 
the time of initiation of a plan, a citizens’ 
eouncil shall be formed by proper proce- 
dures. This plan implies that a plan, from 
a legal aspect, would require the proper 
citizens’ committee, 


(Mr. Alan Tubbs atended this meeting, 
although, he is no longer employed by the 
city, but he agreed to follow through and 
assist wherever possible because he does 
have a vital interest in the outcome of this 
plan and the City.) 


Mr. Tubbs stated that this plan was 
meant as background research and guide- 
lines for the projected plan for the future. 
They did not specify that it would be an 
urban renewal project. 


Mr. King stated that he realizes the need 
for planning projection, but as an attorney 
for the City and Urban Renewal, he feels 
that there would be legal conseqquence in- 
volved, He felt that city should be sure 
of the problems before any area is desig- 
nated as an area for rehabilitation, for 
instance. 


Mr. Ramey stated that this is why we 
retain legal counsel and consultants and 
also must rely on the judgment of the Di- 
rector; therefore, he would like more time 
for consideration. Mr. Jessop agreed with 
this comment, 


The consensus of the Board was to table 
any action, and this will give Mr. Zim- 
merman, Mr. King and Mr. Guernsey, along 
with the Planning Staff, a chance to con- 
sider the legal concerns of Mr. King. 


Mr. Ramey made a motion to schedule 
a Special Board meeting on Tuesday, No- 
vember 11, 1969, 7:30 p.m,, for the pur- 
pose of additional discussion on the Ten- 
Year Plan, as well as receiving the com- 
mittee report on the High Rise for the 
Elderly. Suported by Mr. Griffin, 


Motion carried unanimously. 


NEW BUSINESS 
None. 


HEARING OF DELEGATIONS AND 
INDIVIDUALS 


None. 


The meeting adjourned at 10:55 p.m. 
Respectfully submitted, 


URBAN REDEVELOPMENT 
BOARD, 
RICHARD L. ZIMMERMAN, 
Secretary. 
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OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, November 11, 1969 


4th Floor, Conference Room 
City Hall 
Lansing, Michigan 


The meeting was called to order by Chair- 
man Hilley at 7:30 p.m. 


ROLL CALL 


Present: Messrs. Hilley, Eschbach, Fink, 
Griffin, Jessop, Ramey, Rosa, and Russell. 


Absent: None. 


Guests in Attendance: Ronald Stone- 
house, Assistant Housing Director; Ray- 
mond Guernsey, Planning Director ; Grego- 
ry Main, Urban Renewal Planner; Wilfred 
Clapp and Nolan Owen, Housing Commis- 
sion; Bruce King, Special Assistant City 
Attorney; Merle Peacock and Sam Clay, 
Redevelopment Department; Lloyd Moles, 
The State Journal. 


Mr. Hilley asked that the order of busi- 
ness be changed and that Item No. 2 be 
the first topic of discussion. 


Ten-Year Renewal Plan— 


At the last Board meeting, the Ten-Year 
Plan for the City of Lansing was discussed 
and action was tabled until Mr. King, Mr. 
Guernsey and Mr. Zimmerman had time 
to consider the revision of the wording of 
the Plan; Mr. King had time to investigate 
the legal consequences that could result; 
and if the plan, as worded, would be bind- 
ing under the State Statutes and affect the 
Citizens’ District Councils. 


Mr. King reported that he has reviewed 
the Ten-Year Plan with Act 344, Public 
Acts of 1946, as amended, in mind, It re- 
quires that a Citizens’ District Council be 
established within 45 days from the initial 
designation of a redevelopment area and 
his concern was that Section 4 of the Com- 
munity Renewal Plan might be interpreted 
as initia] designation of a development 
area, or that it would designate four specific 
areas as priority improvement areas. To 
avoid these implications, the following was 
suggested: 


1. That the program details for the Im- 
provement Area and the thirty-four (34) 
neighborhood areas be eliminated from 
the CRP, if possible. 


2. That any CRP adopted contain a State- 
ment of Disclaimer to the effect that the 
CRP is not a formal determination of 
Development Areas and is only a tool 
or planning device to aid the community 
in attacking the problems of urban 
growth and deterioration. 


8. That the CRP contain a statement to 
the effect that the CRP is an amend- 
ment or addition to the Master Plan 
authorized by Act 285, Public Acts of 
1981. As you know, this Act authorizes 
the Master Plan to contain, amongst 
other things, ‘‘the general character, 
extent and layout of the replanning 
and redevelopment of blighted districts 
and urban areas,” 


Mr. King met with Mr. Guernsey and Mr. 
Zimmerman during the past week and also 
tallked with the HUD Legal Office and 
HUD advised Mr. King that they do not 
feel that a CRP would be considered the 
designation of any development area. They 
view a CRP as a community wide planning 
device which would be a bridge between 
the Master Plan and the ultimate develop- 
ment plan—which is an undertaking for 
any specific area. Mr. King advised that if 
the Board recommends adoption to City 
Council that the motion contain the pre- 
face which he has prepared after discuss- 
ing the matter with Mr. Guernsey and Mr. 
Zimmerman, as well as investigating the 
legal aspect. 


Mr. Ramey inquired whether this state- 
ment, if inserted, would clarify any legal 
obligations if the recommendation is adopt- 
ed. 


Mr. King answered that, in his opinion, 
it would. 


Mr. Ramey made a motion, (based upon 
Mr. King’s opinion) to recommend to City 
Council that the Ten-Year Community Re- 
newal Plan be adopted, subject to incor- 
porating the following preface: 


The Community Renewal Program assess- 
es, in broad terms, the City of Lansing’s 
overall need for renewal, commensurate 
with the resources available to the com- 
munity. The Community Renewal Program 
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covers the entire community and contem- 
plates a variety of renewal activities. 


A Community Renewal Program is a 
planning tool made in cooperation with the 
federal government. The Community Re- 
newal Program is a middle range planning 
document which relates the long range 
general plan or Master Plan and the 
staged program or specific urban renewal 
and related actions to each other. 


The Community Renewal Program is 
authorized by Title I of the Housing Act 
of 1949, as amended, and in conformance 
with the federal contract and the policies 
and requirements of the United States De- 
partment of Housing and Urban Develop- 
ment and consists substantially of identify- 
ing renewal needs of the City of Lansing, 
a study of the economic basis for renewal, 
development of renewal goals, studies of 
the resources needed and available for re- 
newal, and determination of a program for 
future renewal action. 


Act 285, Public Acts of 1931, as amend- 
ed, and the City of Lansing’s Charter, 
authorizes comprehensive surveys and stu- 
dies of communities’ conditions, future 
growth, goals and coordinated develop- 
ment. The Community Renewal Program is 
such a study and survey. 


NOTE: This Community Renewal Pro- 
gram is not a Development Plan nor does 
it designate Development Areas or District 
Areas as contemplated and defined by Act 
344, Public Acts of 1945, as amended. The 
Community Renewal Program is not a de- 
tailed plan for the rehabilitation of any 
blighted area. 


In the future, precise and detailed De- 
velopment Areas and District Areas must 
be designated by the City of Lansing prior 
to the formulation and adoption of De- 
velopment Plans and Development Areas. 
At the time a Development Area is de- 
signated, a Citizens’ District Council will 
be established, pursuant to Act 344, Public 
Acts of 1945, as amended, and this Citizens’ 
District Council, at that time, will assist 
in the formulation and adoption of a De- 
velopment Plan. 


Mr. Ramey then ask Mr. Zimmerman if 
he agreed with the recommendation and 
Mr. Zimmerman replied that he, also, re- 
lied on the opinion of Mr. King. 


Mr. Griffin ask Mr. Guernsey’s reaction 
and Mr. Guernsey replied that it meets 
with his approval. 


The motion was supported by Mr. Esch- 
bach. However, Mr. Eschbach stated that 
he would like to request that his opinion be 
placed on record as follows: 


“Since long range planning is vitally 
necessary to the orderly growth of a city, 
and to the elimination of problem areas 
within the city, I therefore move that this 
Board approve and implement the Ten- 
Year Plan submitted to us by the Plan- 
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ning Department, this approval subject 
to the following: 


1. The revision of certain language now 
contained in it. 


2. The approval by our attorney of all 
current and contemplated plans and 
action, 


3. The Director of the Urban Redevelop- 
ment Department approve the timetable, 
since both staff and funds are condi- 
tional. 


4, Close cooperation in the Planning Board 
and the Urban Redevelopment Board 
and our legal staff in the implementation 
of all projects, since federal policy is 
subject to change.” 


Mr. Zimmerman added that if any of the 
areas within the plan are implemented, 
that naturally they would come back to the 
Board for recommendation before initiating 
the processes. 


Mr. Eschbach ask, for clarification pur- 
poses, if this means that the Director would 
work out the initial designation with the 
Planning Director and the Attorney so 
that the preliminary work would be co- 
ordinated before bringing it to the Board. 


Mr. Zimmerman answered, “yes, the pre- 
liminary work would be prepared and the 
guidelines followed and presented for Board 
recommendation and City Council approval 
prior to presenting the plan to the Federal 
government.” 


Mr. Griffin stated that he is concerned 
about the opinion of other City Boards. 


Mr. Guernsey stated that before the plan 
is adopted, all Boards concerned consider 
the plan. 


Mr. Jessop ask for clarification of who 
is liable for providing the $18 million which 
is incorporated within this plan. 


Mr, Zimmerman answered, “that amount 
is the one-third share of the City,” and 
Mr. Guernsey said that the City could 
finance its share from capital improvements 
and carry-over credits from current Urban 
Renewal Projects; some credits are from 
the Board of Water and Light and the 
Board of Education. 


Mr. Jessop further ask, “how much 
money are we asking City Council to obli- 
gate themselves for?” 


Mr, Zimmerman explained that we are 
not asking City Council for funds, at this 
time; it has to be put in the budget re- 
quest prior to implementing the plan. Mr, 
King verified this reply. 


Motion carried unanimously. 
Purchase of Irremovable Fixtures for Par- 


cels 7-15 and 7-17, Project No. 1, Mich. 
R-87; Wolverine Parking Company. 
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Mr. Zimmerman reported that this prop- 
erty was purchased some time ago, however, 
during the relocation process it was dis- 
covered that the irremovable fixtures had 
not been appraised. S. M. Dix was con- 
sulted and their analysis was that they are 
qualified as irremovable fixtures. HUD 
has concurred in the appraisal value; there- 
fore he is asking for Board approval. 


Mr. Russell made a motion to recommend 
to City Council that they authorize the pur- 
chase of irremovable fixtures for Parcels 
7-15 and 7-17, Project No. 1, Mich. R-87 
(known as the Wolverine Parking Com- 
pany) and approve payment to the property 
owners in an amount not to exceed $3,749. 
Supported by Mr. Ramey. 


Motion carried unanimously. 


The Committee Report on the selection of 
the Turnkey Developer for the High Rise 
for the Elderly, Parcels 2A and 3, Project 
No. 1, Mich. R-87. 


Mr. Hilley and Mr. Eschbach stated that 
the Committee and Staff should be com- 
mended for their preparation and evalua- 
tion of the Developer presentations, 


Mr. Griffin reported on the activities of 
the Committee and Staff, to date; he ex- 
plained the criteria considered whereby 
four developers were named for considera- 
tion and, from the four, a recommendation 
will be made to the Board. Included in 
the criteria are: (1) cost, (2) functional 
aspect of the building, (8) facade—total 
appearance of the exterior, how it relates 
to the rest of the redevelopment area and 
how it relates to the site. 


Mr. Griffin ask for suggestions from the 
Board members as to how detailed a report 
they would like since the committee has 
not made a selection; they have decided on 
a first and a second choice and the other 
two developers are tied for third choice. 


Mr. Eschbach ask what guidelines were 
fis what made the great difference in 
cost 


Mr. Ramey replied that they considered 
how the structure would relate to the needs 
of the elderly; the recomemndation of 
Johnson, Johnson and Roy, Consultants; 
Staff reports; the Developers experience 
in the Housing Program; working with 
HUD; a design that is not institutional in 
appearance; and compliance with the City 
Codes. 


Mr. Eschbach ask why some have air 
conditioning in the office and community 
rooms and some not at all. 


Mr. Ramey replied that, for one reason, 
air conditioning of living units is not ac- 
cepted by HUD as a requirement. 


Mr. Russell inquired about the variance 
in height of the buildings and the price per 
unit, 


Mr. Rosa explained that all structures 
presented are in compliance with the 75- 
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foot height restrictions, as approved by 
City Council, and so that the buildings are 
relative in height to the Capitol Complex 
area, 


Mr. Russell, also, ask about electric heat 
vs. steam heat. 


Mr. Stonehouse answered that, although 
electric heat is desirable, factors to be con- 
sidered are the electric rate in Lansing and, 
also, they have had difficulty in obtaining 
HUD concurrence. 


Mr. Owen stated that the Housing Com- 
mission per se is for electrical heat, if it 
can be worked out. 


Mr. Zimmerman explained the structure 
facade and site plans for each of the four 
developers. He explained how they made 
comparisons by: number of floors; total 
number of units; number of efficiency, one- 
bedroom and two-bedroom units; square 
feet per unit; square feet of overall struc- 
ture; square feet for other uses; facade 
materials ; type of heat; start and comple- 
tion dates; total price per unit; and total 
price. Each of the twelve developers sub- 
mitted their proposals prior to October 1, 
1969 at 56:00 p.m. They made one-hour 
personal presentations before the committee 
and staff members; the same questions 
were posed to each developer and given an 
opportunity to reply. 


Mr. Stonehouse explained the interior 
function of each Developers proposal. 


Mr. Russell ask if the corridor width was 
stressed and it was explained that although 
it was not a specified requirement, it was 
the consensus that all corridors should be 
at least 6 feet wide and each developer was 
given an opportunity to adjust their pro- 
posal accordingly. 


When considering the site plan, Mr, Zim- 
merman stated that the following points 
were considered: it was preferable that 
the parking area should be on the north 
side of the site, along the proposed Parking 
Ramp; no ingress or egress along Capitol 
Avenue; the service area on the north or 
west side of the site; adequate screening 
along Capitol Avenue for sound and ap- 
pearance; the way the structures are to be 
situated on the site, 


Mr. Griffin ask for suggestions from the 
Board members as to how they wanted the 
selection of the Committee presented—each 
of the four rated, or the selection to be 
made from a first and second choice. It 
was determined that a first and second 
choice should be brought to the regular Re- 
development Board meeting for Board rec- 
ommendation to City Council. 


The meeting adjourned at 9:25 p.m. 


Respectfully submitted, 


URBAN REDEVELOPMENT 
BOARD, 


RICHARD L. ZIMMERMAN, 
Secretary. 
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the State of Michigan, and a certified copy 
of this Resolution to the Register of Deeds 
of Ingham County, Michigan, for recording 
in the records of each of said offices. 


Resolved Further, that at such time as 
grading, paving, and/or any other improve- 
ments are made in this alley, the costs 
therefore will be borne by the City of 
Lansing and will not be assessed against 
the abutting property owners. 


Adopted by the following vote: 


Unanimously. 


DECEMBER 29, 1969 


Council adjourned at 8:35 P.M. 


RITA BAUMAN, 
Deputy City Clerk. 


Lansing, Michigan 


December 29, 1969 


B/M/S 


OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, November 25, 1969 


November 25, 1969 

4th Floor Conference Room, 
City Hall 

Lansing, Michigan 


The meeting was called to order by Chair- 
man Hilley at 7:30 p.m. 


ROLL CALL 


Present: Messrs. Hilley, Eschbach, Fink, 
Griffin, Jessop, Ramey, Rosa and Russell. 


Absent: None. 


Guests in Attendance: Douglas McKin- 
stry, Coordinator of Plans and Maintenance 
of LCC; Mr. Douglas Frost, Mr. Thomas 
Freeman, Mr. Harold Burnett, Mr. Sam 
Clay, Mr. Ray Padgett, Mr. Arthur Rich- 
ardson, Mr. Merle Peacock, Redevelopment 
Department; Mr. Ronald Cowan, Relocation 
Officer; Mr. Bruce King, Special Assistant 
City Attorney; Mr. Lloyd Moles, the State 
Journal, 


A motion was made by Mr. Griffin to 
approve the minutes of the last two meet- 
ings held October 28, 1969 and November 
11, 1969 respectively. Supported by Mr. 
Rosa. Motion carried unanimously. 


REPORT OF COMMITTEE 


A. Parcels 2A and 3, High Rise for the 
Elderly Proposal—Mr. Griffin reported that 


the High Rise for the Elderly Proposal 
Review Committee had a recommendation to 
present to the Redevelopment Board. The 
criteria for making the selection was based 
on cost, how functional, and the architec- 
tural and site design. It was a unanimous 
decision of the joint committee—(3) Re- 
development Board Members and (3) Hous- 
ing Commission Members, that the selection 
would be Housing Development Company 
of Cleveland, Ohio. Johnson, Johnson and 
Roy, Consultants, and the Office of the 
Mayor concurred in the selection made by 
the Committee. At the last Board Meeting, 
it was reported that four developers were 
under final consideration ; however, two of 
the four developers were eliminated, pri- 
marily due to the high cost of the proposed 
development. 


Mr. Griffin made a motion to recommend 
to City Council the proposal of Housing 
Development Company of Cleveland, Ohio 
to develop a High Rise for the Elderly on 
Parcel 2A and 8, Project No. 1, Mich. 
R-87. 


Mr. Zimmerman suggested that the mo- 
tion be stated as a recommendation to the 
Housing Assistance Office, as required. 


Mr. Griffin amended the motion as fol- 
lows: The Urban Redevelopment Board 
recommends that the proposal by the 
Housing Development Company of Cleve- 
land, Ohio for a High Rise for the Elderly 
on Parcels 2A and 3, Project No. 1, Mich. 
R-87 be submitted to the Housing Assistance 
Office of the Department of Housing and 
Urban Development. The amended motion 
was supported by Mr. Rosa. 
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Discussion : 


Mr. Jessop asked what evidence has been 
presented that the developer has financial 
backing. 


Mr, Zimmerman replied that a Statement 
of Public Disclosure is to be submitted with 
the proposal, which indicates their ability 
to obtain financing. These Statements are 
checked by Mr, King and other credentials 
are evaluated. 


Mr. Jessop explained that his reason for 
inquiring was that any circumstances should 
be avoided which would result in a repeat 
with the former developer of Parcel 8. 


Mr. Zimmerman stated that this is an en- 
tirely different situation. This is a private 
developer; this Turnkey method of de- 
velopment does not depend on the developer 
obtaining tenants prior to receiving finan- 
cial backing. 


Mr. King stated that a Statement of 
Public Disclosure is good for no more than 
six months and they will be required to up- 
date this document before requesting HUD 
approval. 


Mr. Griffin summarized the criteria used 
for making the selection. 


Motion carried unanimously. 


B. Appraisal Review Committee—Parcel 
1-6, Project No. 1, Mich. R-87. Mr. Zim- 
merman reported that a meeting was held 
with the Real Estate Appraisal Review 
Committee to discuss the selection of an 
appraiser to perform a Third Appraisal on 
Parcel 1-6, Project No. 1, Mich. R-87, 
known as Wery Property of 400 North 
Capitol Avenue, Lansing, Michigan. There 
have been numerous discussions with Mr. 
Francis Wery, as attorney for Genevieve 
O. Wery. With HUD approval to obtain a 
third appraisal, the following steps have 
been taken: 


1. A list of qualified appraisers were pre- 
sented to Mr. Wery, and he made the 
selection of H. A. Cannon from this list. 


2. Mr. Cannon has submitted a written 
commitment that he would perform the 
services in the allotted time for amount 
not to exceed $875, (Mr. Cannon’s letter 
of November 20, 1969 was read to the 
Board). 


3. A letter of agreement, dated November 
20, 1969 was signed by Mr. Wery, attor- 
ney for Genevieve O. Wery, and Richard 
L. Zimmerman and Bruce King. (Let- 
ter read to Board). 


The justification for selection of Mr. 
Cannon to perform the professional services 
required to appraise Parcel 1-6 are (1) 
that he is a well-qualified appraiser, (2) 
time is of the essence and he stated that he 
is available to perform within the required 
time limit—commencing about December 
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10, 1969 and completing within 75 days or 
less, (3) the fee for his services is reason- 
able. 


Mr. Hilley made a motion to recommend 
to City Council that the Mayor and City 
Clerk be authorized and directed to sign a 
contract between the City of Lansing and 
Mr. H. C, Cannon for his professional ser- 
vices to render an appraisal of Parcel 1-6, 
Project No. 1, Mich. R-87, with a contract 
fee not to exceed $875, and further recom- 
mends that the City Council acknowledge 
and concur in the terms and conditions of 
the Letter of Agreement between Mr. Wery 
and Mr. Zimmerman, dated November 20, 
1969. Supported by Mr. Eschbach. 


Discussion : 


Mr. Griffin questioned the reason for the 
figure of $60,000 within the letter of agree- 
ment. Mr. Zimmerman replied that this 
is Mr. Wery’s opinion of value. He will 
sell the property at that figure or more by 
the specified date (60 days after HUD 
eoncurrence) however, if the appraisal is 
less than $60,000, Mr Wery will transfer 
title to the property with the provision that 
he reserves the right to contest total value 
at a later date. 


Mr. Russell inquired if Mr. Cannon was 
aware of the figure of value and Mr. Zim- 
merman replied, ‘‘No.” 


Mr. Rosa asked when the previous ap- 
praisals were performed. 


Mr. Zimmerman replied as follows: 


First Appraisal—Delbert Peterson, 1963 ; 
Henry Novakoski, 1964. (Mr. Novakoski’s 
appraisal was concurred in by HUD) 


Second Appraisal—Henry Novakoski re- 
viewed the appraisal in 1968, and concurred 
in by HUD .. . negotiations were based 
on this. 


Motion carried—7 favored and 1 abstained 
(Mr. Griffin). 


APPRAISAL OF DIAMOND REO 
DIVISION OF WHITE MOTOR 
CORPORATION 


A report of the preliminary work for the 
purpose of selecting appraisers to perform 
the required appraisals on the Diamond Reo 
Property was submitted to the Board, This 
work was performed in anticipation that 
the feasibility survey application will be 
approved by HUD. 


Mr. Zimmerman stated that letters were 
mailed to qualified appraisers requesting 
their availability to perform said appraisals, 
and contract fee. The Appraisal Committee 
has met, and after considerable deliberation, 
the proposals submitted by John W. Stop- 
pert and Paul R. Stoppert (Stoppert’s Real 
Estate Service) and R. Dean Nelson (Dean 
Appraisal Company) were selected. 
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Mr. Hilley made a motion to recommend 
to City Council that the Mayor and City 
Clerk be authorized and directed to sign 
the contracts between the City of Lansing 
and Stoppert’s Real Estate Service and 
Dean Appraisal Company for professional 
services to be rendered in performing ap- 
praisals on the Diamond Reo Division of 
White Motor Corporation located at 1331 
South Washington, Lansing, Michigan (in 
the proposed Project No. 3) for an amount 
not to exceed of $15,000 for Stoppert’s Real 
Estate Service and an amount not to ex- 
ceed of $12,500 for Dean Appraisal Com- 
pany. This is subject to concurrence of the 
Feasibility Survey Application by the De- 
partment of Housing and Urban Develop- 
ment. Supported by Mr. Ramey. 


Mr. Zimmerman reported that he has 
verbal approval that the Chicago Regional 
Office has approved the request for the 
appraisal funding in the amount of $33,000 
instead of the $38,000 requested and has 
submitted the recommendation to the Wash- 
ington Office of HUD. 


A meeting will be scheduled in Lansing 
for the first week of December between 
the appraiser’s selected and HUD Repre- 
sentatives of the Regional Office. 


Mr. Fink asked for clarification of the 
American Appraisal Company’s statement 
that they would complete the appraisal by 
February 15, 1970. Mr. Hilley answered 
that this was clearly specified in the letter 
of request to each appraiser that February 
1st is the deadline for final submission. Mr. 
Hilley also stated that all local appraisers 
were carefully considered, but these two 
firms were considered to be the best. 


Motion carried unanimously. 


REPORT OF OFFICERS 
None. 


REPORT OF DIRECTOR 


A. Concurrence of Non-cash Credits— 
LCC—Mr. Zimmerman recalled that at the 
June 26, 1969 meeting, he had informed 
the Board of the verbal approval of the 
non-cash credits in the amount of $2,739,823 
derived from Lansing Community College 
expenditures. He further advised the Board 
that the verbal approval is now confirmed 
by a written communication from the De- 
partment of Housing and Urban Develop- 
ment, dated October 29, 1969. 


B. Sign Control—As a follow-up report, 
Mr. Zimmerman and Mr, Guernsey have dis- 
cussed the matter of incorporating into 
the zoning ordinance—sign control for 
Urban Renewal Projects. Mr. Guernsey’s 
opinion is that it could not be done, due 
to the legality of enforcing restricted sign 
control for a particular area. 


Mr. Fink asked to go on record requesting 
that the zoning ordinance be changed so 
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that it will comply. In response to Mr. 
Zimmerman’s suggestion, Mr. Fink stated 
that he will present this question to the 
Planning Board since he is a representative 
of both the Redevelopment Board and the 
Planning Board. 


Mr. Griffin made a motion to recommend 
to the Planning Board that the Redevelop- 
ment Board will support them, if they 
will initiate action to incorporate sign 
control within the zoning ordinance. 


Supported by Mr. Russell. 


Mr. King stated that, in his opinion, it 
should be within administration to control 
the signs by stating it in the Project No. 
1 proposal documents and for future proj- 
ects within the Development Plan. 


Mr. Hilley requested that Mr. Fink re- 
port the result at the next Board meeting 
on December 23, 1969. 


Motion carried unanimously. 


C. Status of Disposition in Project No. 
1, Mich. R-87—Heldmeyer Proposal, N. 60 
ft. of Parcel 12. 


Mr. Zimmerman reported that the build- 
ing plans have been approved by the Build- 
ing Department; however, due to unex- 
pected illness of Mr. Heldmeyer, there has 
been a delay in obtaining the financing. 
Failure by Mr. Heldmeyer to obtain his 
financing within the required time period 
would be a violation of the Contract for 
Sale of Land, and forfeiture of the deposit 
by Mr. Heldmeyer. Mr. Heldmeyer will 
be notified of the potential default of the 
eontract, and if the necessary procedures 
are not met, Board action would be re- 
quired. 


Mr. Ramey asked if Mr. Robert Smith 
who has been representing Mr. Heldmeyer is 
aware of these problems. 


Mr. Clay replied that Mr. Smith and 
Mr. Harry Hubbard, Attorney for Mr. 
Heldmeyer, received all communications. 


D. Status of Acquisition in Project No. 1, 
Mich. R-87—-Hayes Property (Tommy’s 
Bar), Parcel 10-13. 


Mr. Zimmerman reported that the up- 
dated appraisal on this property has been 
received. The appraisal was for $42,000, 
and has been submitted to HUD for con- 
currence at that figure. 


E. Report on the Feasibility of Extract- 
ing Project No. 2 From the NDP Applica- 
tion—In response to the Board’s request to 
investigate the possibility of extracting 
Project No. 2 from the NDP Application, 
Mr. Zimmerman discussed the matter with 
a HUD representative who was in the 
Lansing Office recently. HUD’s reaction 
was that it could be done, but the decision 
must be made by the LPA; it could affect 
the total program, 
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Statistics were presented by Mr. Peacock, 
with questions and discussion following. 
After a detailed review and analysis of 
Project No. 2, it has been determined that 
due to an inadequate grant reservation and 
insufficient local non-cash credits, the Proj- 
ect cannot stand alone. 


The question was asked whether the Ot- 
tawa Street Bridge would be included as 
non-cash credits and it was explained that 
it may be included as credits, but HUD 
has some question about it. It would be 
on the perimeter for the project area—this 
makes a difference in whether credit re- 
ceived would be for 50 percent of 100 per 
cent. 


Mr. Ramey inquired whether we could 
fall back on the grants if the NDP was not 
approved and if so what would it mean? 


Mr. Zimmerman answered that there are 
two choices: (1) Cut back the project in 
size to relate to the grant funds that we 
have. (2) Return to the survey and plan- 
ning stage of the application and wait in 
line for funds. If we had to resubmit, the 
area would not meet the National Goals.” 
Mr. Zimmerman mentioned a third alterna- 
tive . . . stating that if the NDP Appli- 
eation is not approved, due to HUD’s con- 
cern regarding Project No. 3; it may be 
appropriate to amend the NDP Application 
by withdrawing Project No. 3 and request- 
ing the funds to carry out Projects No. 
1 and 2. 


Mr. Rosa asked if there was any possi- 
bility of getting the requested funds for 
NDP. 


Mr, Zimmerman replied that the admin- 
istration is seeking $1 billion now instead 
of the $850 million first considered. Senator 
Hart led a move to appropriate the $1.6 
billion requested and lost the vote 34-36. 
It is anticipated that the $1 billion will be 
appropriated, 


COMMUNICATIONS 


None. 


UNFINISHED BUSINESS 


Exeused Absences—Mr. Ramey asked 
whether there were any definite rules per- 
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taining to excused absences from the Re- 
development Meeting. It was decided to 
check this matter and report at the next 
regular meeting. 


CAPITOL COMPLEX REPORT ON 
RELOCATION 


Mr. Ronald Cowan distributed the latest 
Capitol Complex Report and commented on 
the activities of the past month. The prob- 
lems are: locating housing to fit the needs 
of large families and locating them in the 
area of their place of employment; the 
senior citizens want to wait for the Wash- 
ington Park Project for the Elderly. 


Mr. Fink inquired if there is a subsidy 
would they be interested in the home owner 
program? 


Mr. Cowan replied yes, some of the 
people are being referred to the 235 Pro- 
gram. 


NEW BUSINESS 


None. 


HEARING OF DELEGATIONS AND 
INDIVDUALS 


Mr. McKinstry reacted to Mr. Zimmer- 
man’s comments pertaining to Project No. 
2 by stating that they hope to continue to 
cooperate with Urban Renewal; however, 
LCC needs to expand, They need additional 
vocational facilities, and parking space is 
very critical. , 


Meeting adjourned at 9:30 p.m. 


Respectfully submitted, 


URBAN REDEVELOPMENT 
BOARD 


Richard L. Zimmerman, 
Secretary. 
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Motion by Mrs. Weeks, second by Mr. 
Emery, that the Board concur. 


Motion carried. 


Mr. Pesterfield has investigated the com- 
plaint regarding Metro Bowl. They have 
an approved incinerator and he can find 
no basis for the complaint. He recom- 
mends that the complaint be closed. 


Motion by Mr. Dodson, second by Mrs. 
Weeks, that the Board concur in the rec- 
ommendation of the engineer. 


Motion carried. 


Mrs. Bock reports that she has received 
another complaint concerning a fly ash 
land fill operation. Mr. Pesterfield will in- 
vestigate. 


Mr. Tableman presented a communica- 
tion from Councilman Belen, Chairman of 
the Committee on Ordinances containing 
a copy of proposed changes to the Air Pol- 
lution Ordinance. In effect the proposed 
changes would act change the name and 
scope of the Board. He will circulate cop- 
ies in order that members can study the 
proposals. There was a discussion. 


FEBRUARY 2, 1970 


Motion by Mr. Ray, second by Mr. 
Zapata, that we acknowledge receipt of the 
letter and request time to develop recom- 
mendations, 


Motion carried. 


Mrs. Bock presented some literature re- 
garding noise. The Board instructed the 
Secretary to order copies of a Government 
Printing Office booklet. There was a dis- 
cussion. 


The next meeting will be held February 
25, 1970, at 7:30 p.m., in the Press Room, 
City Hall. 


Motion by Mr. Dodson that the Board 
adjourn, 


So ordered. 


The meeting was adjourned at 8:55 p.m. 
Respectfully submitted, 


MARVIN TABLEMAN, 
Chairman, 


NORMA DONOVAN, 
Secretary. 


OFFICIAL PROCEEDINGS OF THE 


URBAN REDEVELOPMENT BOARD 
OF THE CITY OF LANSING 


Proceedings, December 23, 1969 


The meeting was called to order by Chair- 
man Hilley at 7:30 p.m. 


ROLL CALL 


Present: Messrs. Hilley, Eschbach, Fink, 
Jessop, Ramey, Rosa and Russell—7. 


Absent; Mr. Griffin—1, 


Guests in Attendance: Douglas Mc- 
Kinstry, Coordinator of Plans and Main- 
tenance, LCC; Bruce S. King, Special 
Assistant City Attorney; Gregory Main, 
Urban Renewal Planner; Merle Peacock, 
Arthur Richardson, Douglas Frost, Ronald 
Cowan, Redevelopment Department; Lloyd 
Moles, The State Journal. 


Mr. Rosa made a motion to approve the 
minutes of the meeting held November 25, 
1969. Supported by Mr. Ramey. 


Motion carried unanimously. 


REPORT OF COMMITTEE 


None. 


REPORT OF OFFICERS 


Mr. Hilley reported that due to the most 
recent events regarding the relocation of 
the Washington Grill, Parcel 7-10, Project 
No. 1, Mich. R-87, this item is being added 
to the agenda. 
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The Washington Grill Parcel 7-16, was 
conveyed to the City, by stipulation, on 
October 1, 1968 for an amount not to ex- 
ceed $33,900; concurred in by the Depart- 
ment of Housing and Urban Developmeni. 


The irremovable fixtures were appraised 
by S. M. Dix and Associates and concurred 
in by HUD for an amount not to exceed 
$13,529. 


The Relocation Claim is as follows: 


1. Moving of the personal property by 
Kesler-Karkau in an amount of $3,426— 


This portion of the moving claim has been 
approved by Mr. Richardson, Business Re- 
location Officer. 


2. A partial claim for personal property, 
previously moved, in the amount of $943.39 


This portion of the relocation claim has 
been approved by HUD, (Dated July 15, 
1969). 


8. The balance of the relocation claim 
involves the moving of a large oven which 
was used for the baking operation— 


Mr. Richardson previously had approved 
the cost for moving the oven which in- 
cluded, out of necessity, a cleaning opera- 
tion by the contractor; however, the con- 
tractor failed to perform the cleanup por- 
tion of the move to the satisfaction of the 
Washington Grill. Therefore, the Wash- 
ington Grill completed the cleaning task 
and, in doing so, incurred the cost of 
salaries for their own employees. 


Now, as a result, the Washington Grill 
is requesting reimbursement for the cost 
incurred, which is in the amount of $397, 
The problem being that . . . Washington 
Grill paid their employees at an hourly 
rate in excess of the normal hourly wage 
for the cleaning. Mr. Richardson has 
checked with various cleaning establish- 
ments, and the Unions which represent 
them; as a result, has established that the 
maximum wage scale is $3.75 per hour— 
computing this rate for the hours worked 
by the Washington Grill employees . .. the 
amount allowable of eligible reimbursement 
is $281.50 . . . makes the difference between 
the Washington Grill request for reimburse- 
ment (which is not eligible under HUD 
regulations) $115.50. 


Mr. Zimmerman recommended to the 
Board that $115.50 be paid to the Wash- 
ington Grill from City funds and stated 
that the Washington Grill is not agreeable 
to submitting their total claim for reim- 
bursement until the problem of the $115.50 
has been resolved and, if necessary, would 
pursue the request for the reimbursement 
of the $115.50 and their total claim in 
Court. Mr. Zimmerman explained that, 
already, there has been considerable time 
involved in processing this claim, and al- 
though we may be successful in Court 
with regards to the $115.50 not being eligi- 
ble reimbursement, the cost incurred by the 
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the City through the process of Court action 
could be in excess of $115.50. 


Mr. Ramey recalled the past history and 
difficulty with the Washington Grill and 
felt that beyond the cost that may be 
incurred through Court action, it would be 
good public relations on behalf of the City 
to concur in the Washington Grill request 
for reimbursement of the $115.50. 


Another item of concern is the past~due 
rent on the Washington Grill property, 
Parcel] 7-10. The past due rent is for the 
period of January 1, 1969 to November 13, 
1969—10 months and 12 days at $150.00 
per month equals the total amount past 
due of $1,560. The Washington Grill has 
refused to pay this past-due rent, stating 
that they did not occupy the property dur- 
ing this period of time and that they re- 
moved themselves from the building on 
January 8, 1969. Mr, Zimmerman stated 
that it has been the Department’s policy 
to charge rent on al] properties up to the 
date of the completion of the move, and 
further stated that although Washington 
Grill removed themselves from the build- 
ing January 8th, they still had equipment, 
such as the oven, which was not moved 
until October, 1969. Therefore, due to the 
fact that the move was not totally com- 
pleted, the Redevelopment Department con- 
tinued to charge rent from January 1, 
1969 through November 12, 1969. However, 
Mr. Zimmerman recommended that the 
Redevelopment Board waive the rental fee 
for the past-due rent of $1,560 (based on 
the technicality) stating that, in fact, the 
Washington Grill did not have possession 
of the property during that time and the 
reason for the delay and completion of the 
move was because of several involved cir- 
cumstances due to the moving of the oven. 


4. Mr. Ramey made a motion to accept 
the recommendation to process the claim by 
the previous owners of the Washington 
Grill, Parcel 7-10, Project No. 1, Mich. 
R-87 and pay the additional $115.50 from 
the City Account of the Redevelopment 
Department. Supported by Mr. Russell. 


Discussion followed and Mr. Hilley asked 
for individual opinions from the Board 
Members. 


Mr. Rosa was not in favor of paying 
the additional $115.50, because this makes 
the compensation more than the maximum 
wage scale; Mr. Russell stated that if it 
will complete the process, he is in favor 
of paying the additional amount; Mr. Fink 
reserved comment since he was not present 
at all of the discussion ; Mr. Ramey favored 
paying, if it will complete the process; Mr. 
Jessop was hesitant and did not favor the 
payment; Mr. King, as attorney for the 
Board, stated that he concurred with Mr. 
Zimmerman’s suggestion; Mr. Eschbach 
stated that he would go along with Mr. 
King’s opinion. 


Motion carried, 


Favored — (5); Opposed — (2); Mr. 
Rosa and Mr. Jessop. 
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Mr, Rosa then made a motion to waive 
the rental fee of $1,560.00, as it would be 
an issue based on a technicality. 


Supported by Mr. Russell. 


Motion carried unanimously. 


REPORT OF DIRECTOR 


A. Procedures for excused absences—as 
requested, at the last Board meeting, the 
By-Laws were reviewed and the Redevelop- 
ment Board Meeting Minutes were reviewed 
for the purpose of determining whether 
there were adequate provisions for ‘“Ex- 
cused Absences” from the regular meet- 
ings. After considerable discussion, it was 
determined that the By-Laws should be 
amended to expand upon the wording 
“Substantial Reason.” 


Mr. Ramey made a motion that the By- 
Laws be amended to clarify the procedures 
and wording of Section I, Paragraph 6, 
and to expend upon the term ‘‘Exeused 
Absence for a substantial reason.” 


Supported by Mr. Rosa. 
Motion carried. 
Mr. Jessop was opposed. 


It was determined that the Board Mem- 
bers should be notified in writing accord- 
ing to the rules and procedures of the By- 
Laws and introduced at the next Board 
Meeting January 27, 1970, by Mr. Ramey. 


B.‘ Status of Disposition Parcels in 
Project No. 1, Mich. R-87 


1) North 60 Feet of Parcel 12, Held- 
meyer Building—A letter was submitted 
with the agenda supporting the fact that 
Mr. Heldmeyer has been advised by a 
letter dated, December 17, 1969, that all 
requirements must be met as outlined in 
the terms and conditions of the Contract 
for Sale of Land by January 26, 1970. 
Any failure to do so within the required 
time will be in violation of the contract 
and the proposal will be subject to being 
void and the deposit forfeited. If the 
terms and conditions are not met, the Re- 
development Board will be advised ac- 
cordingly and action requested at the Jan- 
uary Board Meeting. 


(2) South 80 Feet of Parcel 12, Eagle 
Restaurant—HUD concurrence has heen 
received and the City Council has approved 
the date for the Public Hearing for Febru- 
ary 2, 1970. 


(3) Parcels 2A and 3, High Rise for the 
Elderly—The Housing Assistance Office of 
HUD has concurred in the selected De- 
veloper, Housing Development Company. A 
meeting was held in Lansing with the De- 
veloper, the Proposal Review Committee 
and the Consultant, Johnson, Johnson and 
Roy, as a preliminary to the meeting 
scheduled in Chicago Office of HUD on 
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January 14, 1970 for the purpose of dis- 
cussing the terms, conditions and refine- 
ments of the proposal. 


Mr. Fink stated that he would assist in 
expediting the Community Unit Plan re- 
quirements to the Zoning Committee of 
the Planning Board so that they may be 
acted upon in the shortest amount of time. 


{4) Parking Ramps — Capitol Avenue, 
and Shiawassee Street—-Mr. Zimmerman re- 
called that in response to the Board rec- 
ommendation from the June and July 1969 
meetings, he has continued to investigate, 
and studies have been made relating to the 
need for Parking Ramps and which will 
take priority. The following activities 
have taken place: 


There have been meetings with the City 
Council; the Building and Properties Com- 
mittee; the Parking Ramp Consultants, 
E. A. Barton and Associates; and the 
Consultants for the Redevelopment Depart- 
ment, Johnson, Johnson and Roy. The 
Parking Consultants have completed their 
Feasibility Survey, setting forth the needs 
for parking in the immediate future. 


As a result, they recommended that we 
proceed with the Capitol-Ionia Ramp, Par- 
eel 5A and that the land area for the 
construction of the ramp be enlarged to 
incorporate Parcel 4. 


Mr. Zimmerman stated that upon receiv- 
ing the recommendation for the increased 
land area, he consulted with Mr. Carl 
Johnson of Johnson, Johnson and Roy and 
requested Mr. Johnson’s opinion as to the 
affect on the development of the total block. 
Mr. Johnson reacted by stating that the 
increased size of the Parking Ramp would 
be beneficial to the total development of 
that block, providing the main level of 
the parking ramp would be devoted to re- 
tail uses, 


The Building and Properties Committee 
and the Parking Ramp Consultant concur- 
red in Mr, Johnson’s recommendation. The 
City Council, upon the recommendation of 
the Building and Properties Committee 
has authorized and directed the Redevelop- 
ment Director to proceed with appropriate 
action to amend the present Urban Renewal 
Project No. 1 Development Plan to allow 
for commercial uses within the proposed 
Urban Renewal Parking Ramps. 


The Building and Properties Committee 
is now consulting with the Parking Ramp 
Consultants, the Financial Consultant, and 
the Architect for the Capitol-lonia Parking 
Ramp therefore, if possible they would like 
to begin construction on the Capitol-Ionia 
Ramp by June 1970. 


The Shiawassee Street Parking Ramp, 
Parcel 2, initially, was to be developed by 
the City of Lansing; however, for some 
time the Building and Properties Commit- 
tee has been discussing the feasibility of 
making this land area available to a pri- 
vate developer for the construction of a 
parking ramp and to incorporate a Super- 
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market and Service Station on the main 
level. As a result of various meetings 
which involved discussion on all three pro- 
posed parking ramps within the Urban 
Renewal Project, the City Council upon 
recommendation of the Building and Prop- 
erties Committee, has authorized and di- 
rected the Redevelopment Director to pro- 
ced with the necessary action for the dis- 
postion of Parcel 2, Urban Renewal Project 
No. 1, Mich. R-87, to a private redeveloper. 


Grand Avenue Ramp (Parcel 14) — this 
will be developed at a later date. The 
development of the First Block will create 
a need for this Ramp. A Drive-in Bank 
is being considered for the mainlevel of 
this Ramp. 


C. Request for Board approval — Ac- 
quisition of Parcel 10-13, Project No. 1, 
Mich. R-87, Hayes Property (Tommy’s 
Bar). 


Mr. Zimmerman reported that the ap- 
praisal on this property, made by Mr. 
Charles Larson, was submitted to the Re- 
development Department on November 5, 
1969, and received HUD concurrence on 
December 10, 1969; therefore, he is re- 
questing Board approval for acquisition of 
Parcel 10-13. 


Mr. Rosa made a motion that the Re- 
development Board recommend to City 
Council approval of acquisition for Parcel 
10-18, Project No. 1, Mich. R-87, (Hayes 
Property—known as Tommy’s Bar) and 
payment to the Urban Renewal Account of 
Transamerica Title Company in the amount 
of $42,000.00. This has been concurred in 
by the Department of Housing and Urban 
Development, Supported by Mr. Ramey. 


Motion carried unanimously. 


Mr, Rosa asked if a time schedule has 
been set for Demolition of the Building. 


Mr, Zimmerman answered that bids have 
not been requested for demolition ; however, 
he will give this consideration and report 
back to the Board. He anticipates being 
able to tie in Parcels 10-14, (Barker- 
Fowler) 10-18, (Tommy’s Bar) — Hayes 
Property, and 5-6, 7, 8, and 9 Leonard 
Property) into one Demolition Contract. 


D. Report on Legislation regarding 
Citizens’ District Councils— 


Mr. Zimmerman referred to the material 
submitted with the agenda: (1) A report 
by Mr. Peacock, 2) House Bill 2074. They 
are self-explanatory and no further dis- 
cussion required. 


Mr. Ramey made a motion that the Re- 
development Board recommend to City 
Council that Project No. 1, Mich. R-87, be 
exempted from the requirements of Section 
4 of Act 189, as authorized under Section 
14 a) of House Bill 2074. 


Supported by Mr. Rosa. 


Motion carried unanimously. 
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COMMUNICATIONS 


None. 


UNFINISHED BUSINESS 


A. Sign Control—As requested at the 
last Board Meeting, Mr. Fink discussed 
Sign Control] as it relates to zoning with 
the Planning Board: (1) He suggested 
a resolution as a temporary measure, al- 
though this in itself would have no legally 
binding affect—the Planning Board and 
Ordinance Committee indicated a need for 
Sign Control in order to insure aesthetic 
beautification; (2) He further suggested 
enabling legislation should be introduced 
relating to zoning and a liaison be estab- 
lished between the State and City Govern- 
ment. He stated that after considerable 
discussion, the item was referred to the 
Ordinance Committee of the Planning 
Board. 


B. Capitol Complex Relocation — Mr. 
Cowan reported on the activities of the Re- 
location Office and explained his updated 
report which was distributed to the Board 
Members. 


Mr. Fink inquired whether the City 
should be more concerned and should there 
be more scattered housing sites. 


Mr. Cowan answered that the majority 
of the families would benefit and _ this 
would be a good recommendation. 


Mr. Cowan, also, reported that he is 
still making every effort, through Mr. Sinas 
as Attorney for the owner of the Detroit 
Hotel, to make a survey of the residents of 
the Hotel, 


He further stated that there are families 
in the Capitol Complex area who were not 
placed there previously by the Relocation 
Office, however, relocation services are 
available, although they are the respon- 
sibility of the State. He has contacted the 
State Offices and as a result he was re- 
ferred to Mr. Donaldson for the purpose 
of working out an agreement whereby the 
State will pay the City of Lansing for ser- 
vices rendered in assisting those persons 
displaced from the Capitol Complex Area. 
A similar arrangement was made between 
the City of Lansing and the State of Michi- 
gan during the relocation of those persons 
displaced from the Highway Corridor. At 
that time, a contract was in effect whereby 
the State of Michigan paid the City of 
Lansing $50 per family. 


Mr. Cowan stated that he has _ investi- 
gated the current rate by the State to 
various other communities; as a result, 
the State is now paying approximately $80 
to $100 per family. 


Mr. Ramey made a motion to recom- 
mend to City Council that the Director, 
Mr. Zimmerman ; the Special Assistant City 
Attorney, Mr. King, explore all avenues of 
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negotiation with the State of Michigan for The meeting adjourned at 9:05 p.m. 


the purpose of working out an agreement 
whereby the State will pay the City of 
Lansing for services rendered in assisting 
those persons displaced from the Capitol 
Complex Area, Supported by Mr. Rosa. 


Motion carried unanimously. 


NEW BUSINESS 

None, 

HEARING OF DELEGATIONS AND 
INDIVIDUALS 

None. T/C 


Respectfully submitted, 
URBAN REDEVELOPMENT 
BOAR 


RICHARD L. ZIMMERMAN, 
Secretary. 
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